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Sir, — I  have  the  honour  to  submit  herewith  the  following  report  on  the 
Hudson  Strait  Expedition  from  February  11,  1927,  the  date  of  my  appointment 
as  officer  in  charge,  until  January  1,  1928. 

Permit  me  to  here  acknowledge  the  kindly  and  valuable  assistance  afforded 
me  by  yourself  and  the  officers  of  your  department,  and  also  by  the  ofiicers  of 
the  Royal  Canadian  Air  Force  and  the  officers  of  the  Department  of  Railways 
and  Canals. 

It  gives  me  the  greatest  pleasure  to  say  that  the  credit  for  the  successful 
establishment  of  the  three  bases  before  winter  set  in  is  due  to  the  untiring  efforts 
of  the  personnel  of  the  expedition;  their  cheerful  attention  to  orders  and  willing 
co-operation,  at  times  under  very  trying  conditions,  deserves  the  highest  praise. 

It  is  a  pleasure  also  to  say  that  the  work  of  the  crew  of  the  C.G.S.  Stanley, 
under  Captain  John  Hearn,  carried  out  with  the  utmost  vigour  and  whole- 
hearted attention  to  duty,  helped  in  no  small  measure  to  make  the  expedition  a 
success. 

I  have  th'C  honour  to  be,  sir, 

Your  obedient  servant, 

N.    B.    McLEAN, 
Officer  in  Charge,  Hnidson  Strait  Expedition. 

A.  Johnston,  Esq., 

Deputy  Minister  of  Marine,  Ottawa. 
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Hudson  Strait  Expedition,  1927 

Objp:ct  of  Expedition. 

The  deci^-ion  having  been  reached  by  the  Government  to  complete  the 
Hudson  Bay  Railway  and  terminals,  it  was  decided,  early  in  January,  1927,  to 
send  an  expedition  to  Hudson  Strait  to  obtain  accurate  information  in  regard 
to  ice  conditions,  and  to  study  the  requirements  necessary  to  ensure  safe 
navigation. 

The  Government  laid  down  the  general  lines  on  which  the  expedition  was 
to  he  conducted,  viz.,  the  establishing  of  several  airplane  bases  in  the  strait, 
with  all  the  necessary  equipment  for  a  period  of  sixteen  months. 

An  Order  in  Council  (P.C  85)  dated  January  22,  1927,  providled  for  an 
Advisory  Board  consisting  of  three  members,  one  from  each  of  the  departments 
concerned,  viz..  Marine  and  Fisheries,  National  Defence,  and  Railways  and 
Canals.  I  had  the  honour  to  be  appointed  Chairman  of  this  Board  and  Officer 
in  Charge  of  the  Expedition,  representing  the  Department  of  Marine  and  Fish- 
eries, with  Mr.  E.  B.  Jost,  C.E.,  the  Department  of  Railways  and  Canals,  and 
Group  Captain  J.  Stanley  Scott,  Royal  Canadian  Air  Force,  the  Department 
of  National  Defence. 

This  board  met  for  the  first  time  on  February  4,  1927.  and  continued  to 
meet  regularly  until  June  28,  and  w'as  responsible  for  the  organization  of  the 
expedition  up  to  the  date  of  its  departure  from  Halifax. 

Gener.\l  Plan  of  Operations. 

The  general  plan  of  operations  as  worked  out  by  the  Advisory  Board  made 
provision  for  three  bases,  one  at  the  east  end  of  the  strait,  one  at  the  west  end 
and  one  half  way  between  these  two.  This  plan  was  finally  accepted  by  the 
Deputy  Ministers  of  the  Departments  of  Marine  and  Fisheries,  Railways  and 
Canals,  and  National  Defence. 

Equipment  and  Stores. 

On  February  11  authority  was  granted  for  the  purchase  of  supplies  gener- 
ally. The  placing  of  orders  for  stores,  materials  and  equipment  began  almost 
immediately  afterwards  and  continued  until  a  day  or  so  before  the  expedition 
left  Halifax.  Arrangements  were  made  for  the  use  of  Shed  22,  Ocean  Ter- 
minals, Halifax,  and  all  the  material  belonging  to  the  expedition  was  eventually 
assembled  there. 

A  contract  was  made  for  the  building  materials  all  cut  and  fitted  ready 
to  set  up,  and  another  contract  was  arranged  for  their  erection  at  the  different 
bases. 

The  general  equipment  of  the  three  bases  was  practically  the  same  and 
the  following  list  is  characteristic  of  any  base: — 

2  Fokker   airplanes,   com]-)lete   with    floats,   skiis,   and   wheels    for   landing, 
and  all  necessary  accessories,  including  spare  engine. 

1  30-foot  motor  launch. 

1  Fordson  tractor. 

7  buildings,   comprising   officer's   dwelling,   men's   dwelling,   radio   building, 
storehouse,  blubber  house,  and  two  hangars. 

Bricks,  sand  in  bags,  cement  in  barrels. 

Radio   apparatus — 2  gasolene  engines  to   generate  power  with   2   150- foot 
steel  masts. 

326  drums  of  gasolene  (45  gallons  each). 

38  drums  of  coal  oil. 

125  cases  Ethyl  airplane  spirits  (8  gallons  to  a  case) 
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125  cases  lubricating  oils  (eight  gallons  to  a  case). 
160  tons  hard  coal  in  bags. 
Stoves,  beds  and  bedding,  clothing. 
Provisions  for  sixteen  months. 
Dishes  and  cooking  utensils. 
2  dories. 

1  Vercheres  skiff. 
Guns,  rifles  and  ammunition. 

It  may  be  here  stated  that  after  the  bases  had  been  established  it  was 
found  that  no  essential  had  been  omitted. 

Transportation. 

For  transporting  the  men  and  equipment  to  Hudson  Strait  the  C.G.S. 
Stanley,  an  ice-breaker,  after  being  strengthened  and  generally  repaired,  was 
put  at  the  disposal  of  the  expedition,  and  the  SS.  Larch,  a  freighter  of  3,564 
gross  tons  was  chartered. 

Loading. 

Loading  began  at  Halifax  July  4  and  was  completed  July  16,  the  Stanley 
being  a  small  vessel  was  only  able  to  take  care  of  her  own  stores  and  passengers, 
while  the  Larch  carried  2,700  tons  of  coal  intended  for  both  ships,  as  well  as 
2,585  tons  of  general  cargo. 

Departure  from  Halifax. 

On  July  17  at  3  p.m.  the  Stanley  with  her  consort  the  Larch  left  Halifax 
with  all  the  members  of  the  expedition  on  board  and  proceeded  to  seia.  Thle 
Stanley  carried  the  personnel  of  the  expedition  consisting  of  39  all  ranks,  4^ 
electricians,  the  building  inspector,  and  also  the  following  crew  under  Captain 
John  Hearn,  Master,  and  Albert  Theriault,  Chief  Engineer: — 

1  Chief  Officer. 

1  Second  Officer. 

1  Third  Officer. 

3  Quartermasters. 

1  Boatswain. 

1  Boatswain's  Mate. 

1  Carpenter. 
11  Seamen. 

1  Chief  Wireless  Operator  and  Purser. 

1  Assistant  Wireless  Operator. 

1  'Second  Engineer. 

1  Third  Engineer. 

1  Fourth  Engineer.  - 

1  Fifth  Engineer.  f 

3  Oilers. 

9  Firemen. 

6  Trimmers. 

1  Chief  Steward. 

1  Second  Steward. 

2  Assistant  Stewards. 
1  Chief  Cook. 

1  Assistant  Cook. 

The  Larch,  with  Captain  Balcom  as  Master,  had  on  board  a  construction 
crew  of  46  men,  6  riggers,  1  timekeeper,  2  cooks,  2  assistant  cooks  and  her  own 
crew  of  28  men. 


Personnel  of   Expedition. 

N.  B.  McLean — Officer  in  Charge. 
J.  R.  O'Malley— Secretary. 

Base  ''  Ar 

Officer  in  Charge — 

Flight  Lieut.  F.  S.  Coghill,  R.C.A.F. 

Flying  Officer  A.  Lewis,  R.C.A.F. 
Medical  Officer— Dr.  H.  Edgar  Kelley. 
Radio  Engineer — Clifford  A.  Wilson. 
Wireless  Operator— D.  Paquette. 
Flying  Personnel — 

Flight  Sgt.  Terry,  R.C.A.F. 

Sgt.  P.  Semple,  R.C.A.F. 

Corp.  Kirkcaldy,  R.C.A.F. 

Corp.  Torrie,  R.C.A.F. 

Sgt.  Hall,  R.C.C.S. 
R.C.M.P.— Constable  Montague. 
Storekeeper — Albert  Fuller. 
Cook — E.  H.  Congdon. 

Base  "  Br 

Officer  in  Charge — 

Flight  Lieut.  A.  A.  Leitch,  R.C.A.F. 

Flying  Officer  A.  J.  Ashton,  R.C.A.F. 
Medical  Officer — Dr.  Wickwire. 
Radio  Engineer — G.  F.  Hudon. 
Wireless  Operator — R.  L.  Bunt. 
Flying  Personnel — 

Flight  Sgt.  Wm.  Ramsden,  R.C.A.F. 

Sgt.  W.   Keighley,   R.C.A.F. 

Corp.  D.  B.  Chambers,  R.C.A.F. 

Corp.  F.  J.  Ewart,  R.C.A.F. 

Sgt.  Major  Pearson,  R.C.C.S. 
R.C.M.P.— Corp.  F.  McTnnis. 
Storekeeper — Edmond  Lefebre. 
Cook — J.  J.  Bond. 

Base.  "  C  " 

Officers  in  Charge — 

Squadron  Leader  T.  A.  Lawrence,  R.C.A.F. 

Flying  Officer  B.  Carr-Harris,  R.C.A.F. 
Medical  Officer— Dr.  W.  J.  K.  Clothier. 
Radio  Engineer  in  Charge — H.  E.  Walsh. 
Assistant  Radio  Engineer — Wm.  Laurie,  R.C.C.S. 
Wireless  Operator — A.  E.  Axcell. 
Photographer — Geo.  Valiquette. 
Flying  Personnel — 

Fhght  Sgt.  G.  Black,  R.C.A.F. 

Sgt.  A.  Caggie,  R.C.A.F. 

Corp.  A.  H.  Warner,  R.C.A.F. 

Corp.  J.  F.  Riggs,  R.C.A.F. 

Corp.  Bulteel,  R.C.C.S. 
R.C.M.P. — Constable  James  Murray. 
Storekeeper — Romeo  Lemieux. 
Cook — J.  Dorey. 
Assistant  Cook — James  Dacey. 
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CONDENSED  REPORT— JULY  17  TO  NOVEMBER  25,  1927 

The  expedition  left  Halifax  July  17  and  arrived  at  Port  Burwell  July  27; 
disembarked  partv  to  remain  for  the  purpose  of  locating  a  site  for  the  base. 

Left  Port  Burwell  July  28,  proceeding  west,  arrived  Nottingham  Island 
Auo;ust  2,  located  site  for  Base  "  B  "  on  August  3.  Work  of  erecting  the  build- 
ings at  this  base  began  August  7.  Time  engaged  Nottingham  Island  unlloading, 
14  days. 

Left  Nottingham  Island  August  18,  arrived  Ashe  Inlet,  Big  Island,  August 
19.  All  day  20th  looking  for  suitable  site  without  success.  Went  to  Lake  Har- 
bour August  21.  Employed  part  of  21st,  22nd  and  part  of  23rd  as  above  and 
again  without  success. 

Left  Lake  Harbour  August  23,  arrived  Wakeham  Bay  August  24,  found 
suitable  site  for  Base  ''  C  ",  near  Hudson's  Bay  Company's  post,  and  commenced 
unloading.  Began  erecting  buildings  August.  25.  Finished  unloading  at  Wake- 
ham  Bay  September  9,  took  coal  September  10.  Time  engaged  17  days  unload- 
ing and  taking  coal  at  Wakeham  Bay. 

Left  Wakeham  Bay  September  11,  arrived  Port  Burwell  September  12. 
September  12  looked  over  situation,  decided  on  sites  for  hangars,  storehouse 
and  power-house,  and  to  rent  Old  Mission  building  from  the  Hudson's  Bay 
Company  for  housing  the  personnel  of  Base  "  A  ".  Began  unloading  September 
12  and  finished  October  1.  From  October  1  to  3  coaling  St.  An7i,  Hopper 
Barge  No.  2,  and  StanlcTj.  Twenty-one  days  at  Port  Burwell  unloading  and 
coaling. 

On  morning  of  October  4  left  Port  Burwell,  proceeding  towards  Wakeham 
Bay,  arriving  there  October  5.  On  this  date  after  arrival  made  repairs  to 
engines  and  steering  gear.  October  6  discharged  additional  lumber  for  build- 
ings. Friday,  October  7,  left  Wakeham  Bay  for  Nottingham  Island,  arriving 
there  the  next  morning.  Discharged  some  material,  inspected  buildings,  took 
aboard  construction  crew  and  left  again  for  Wakeham  Bay  the  same  day, 
arriving  there  the  following  morning. 

From  October  8  until  October  15  the  work  of  finishing  the  buildings  at 
Wakeham  Bay  was  rushed,  and  on  the  latter  date  was  finished. 

On  the  morning  of  October  16  I  transferred  ashore  with  Mr.  O'Malley, 
Secretary,  and  Mr.  Valiquette,  Photographer.  The  Stanley  and  Larch  left  after 
taking  the  construction  crew  aboard,  and  arrived  at  Port  Burwell  the  next  day. 
The  Larch  left  Port  Burwell  October  18  for  Halifax,  having  the  construction 
crew  on  board  with  the  exception  of  ten  men  who  were  retained  to  finish  the 
buildings  at  Port  Burwell.     This  vessel  arrived  at  Halifax  on  October  24. 

The  buildings  at  Port  Burwell  were  completed  October  28.  This  completed 
all  the  construction  work  which  had  been  laid  out  for  the  season. 

From  October  16  until  October  28  I  remained  at  Base  ''  C  ",  Wakeham 
Bay.  Owing  to  ill  health  it  was  found  necessary  that  I  should  return  to 
Ottawa.  I  left  Wakeham  Bay  with  Mr.  O'Malley  October  29  on  the  SS.  Nas- 
copie,  arriving  at  Port  Burwell  October  30  and  transferred  to  the  Stanley. 

Owing  to  the  fact  that  it  was  necessary  for  me  to  return  on  the  Stanley, 
it  was  decided  by  the  authorities  at  Ottawa  that  an  officer  should  be  sent  to 
Major  Lawrence  at  Wakeham  Bay  to  advise  him  on  matters  pertaining  to 
navigation  and  ice.  Captain  A.  A.  King.  First  Officer  of  the  Ocean  Eagle, 
was  appointed.  He  left  Port  Burwell  for  Wakeham  Bay  on  the  Ocean  Eagle 
November  6  and  reported  to  Major  Lawrence  on  the  7th. 

From  October  30  until  November  11  at  Port  Burwell.  On  the  morning  of 
November  3  tlie  Canadiay  Haider  dragged  anchors  and  touched  bottom  in  a 
gale  of  westerly  wind.  Engaged  from  November  3  until  November  11  helping 
to  beach  and  lay  up  this  vej=^cl  in  the  Hudson's  Bay  Company's  cove  for  the 
winter. 
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Left  Port  Burvvcll  accompanied  by  tlie  Ocean  Eagle  on  November  11  and 
proceeded  south  witli  remainder  of  construction  crew  and  part  of  the  crew  of 
the  Canadian  Raider  on  board,  95  in  all.  On  the  night  of  the  12th  and  again 
on  the  night  of  the  13th  we  encountered  very  severe  storms.  The  house  and 
hand-steering  gear  of  the  Stanley  were  considerably  damagcni.  Nigger  Cove, 
Strait  of  Belle  Isle,  was  reached  November  14,  where  we  remained  two  days 
overhauling  and  repairing.  It  was  decided  it  was  unsafe  to  take  the  S'hip  across 
the  gulf  and  on  the  17th  we  proceeded  towards  Quebec,  working  from  harbour 
to  harbour  and  finally  reached  there  on  the  morning  of  November  25. 

Flying  Operations 

The  first  flight  was  made  from  Base  ''  C  "  September  30,  from  Base  ''  B  " 
October  11,  and  from  Base  ''A"  October  19.  Flying  has  been  carried  on 
since  these  dates  whenever  the  weather  was  favourable.  These  flights  might 
have  been  commenced  earlier,  but  as  it  was  known  that  there  was  no  ice,  every 
effort  was  made  to  get  the  personnel  under  cover  as  soon  as  possible. 

Ice  Conditions 

On  July  26  heavy  open  ice  was  first  met  abeam  of  the  Four  Peaks  on  the 
Labrador  coast,  about  60  miles  south  of  Cape  Chidley.  This  ice  was  more  or 
less  encountered  all  the  way  to  Nottingham  Island.  At  certain  points  the  ships 
would  be  in  clear  water  but  there  was  ice  in  sight  on  either  side.  In  some 
instances  this  ice  was  formed  into  narrow  strips  lightly  packed.  There  was 
nothing  to  prevent  any  commercial  ship  passing  through  this  ice,  provided  it 
was  navigated  with  caution.  No  ice  was  observed  at  Nottingham  Island  after 
August  6,  but  it  is  probable  that  the  strait  was  not  completely  clear  until  a 
somewhat  later  date.  The  first  ice  seen  in  the  autumn  was  on  November  16. 
This  ice  was  reported  as  floe  ice  about  five  miles  off  Nottingham  Island. 

It  is  to  be  especially  noted  that  the  Fox  Channel  ice  did  not  come  out 
this  season. 

Fog  Conditions 

The  prevalence  of  fog  in  Hudson  Strait  at  first  sight  appears  to  be  rather 
serious.  For  instance  from  the  time  we  entered  the  strait  until  some  days  after 
we  reached  Nottingham  Island  there  was  hardly  a  day  that  this  condition  did 
not  maintain  more  or  less.  I  believe,  however,  that  when  the  records  are  com- 
piled for  a  period  of  from  twelve  to  fifteen  months  they  will  show  that  this 
fog  condition  is  perhaps  no  worse  than  on,  say,  the  Nova  Scotia  coast,  and  it 
is  worse  at  certain  periods  of  the  year  and  at  certain  sections  of  the  strait. 
Until  such  time  as  the  ice  has  cleared  the  strait  vessels  running  in  fog  must 
navigate  with  caution.  To  oft'set  the  dangers  from  fog  we  have  direction  finders. 
These  properly  placed  will  enable  vessels  to  proceed  up  and  down  the  strait 
with  freedom  and  safety. 

Attached  hereto  is  a  copy  of  the  Log  of  the  expedition  from  the  date  of 
leaving  Halifax,  July  17,  until  return  of  C.G.S.  Stanley  to  Quebec,  November 
25,  1927,  and  marked  Appendix  1. 
System  at  Bases. 

A  reconnaisance  was  first  made  with  the  small  "Moth"  plane  carried  aboard 
the  Stanley  for  that  purpose  and  a  report  made  by  air  officers  on  any  apparently 
suitable  site  found.  This  was  checked  on  shore  and  if  satisfactory  adopted.  It 
may  here  be  said  that  the  "'Moth"  plane  proved  most  useful  and  saved  the 
expedition  a  very  great  deal  of  time  and  labour.  After  the  site  had  been  select-ed 
the  beach  was  improved  where  necessary  and  tractors,  slipway  and  derricks  sent 
ashore,  the  slipway  being  laid  down  and  the  derricks  set  up.     Materials  and 
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stores  of  all  kinds  were  discharged  to  the  beach  in  surf  boats  and  the  small 
scow  which  had  been  provided.  This  scow  proved  to  be  also  a  very  valuable 
adjunct  to  the  expedition  on  account  of  its  capacity  for  carrying  heavy  loads 
or  cumbersome  loads  such  as  wing  cases.  Surf  boats  were  unloaded  at  the  beach 
to  stone  boats  or  jumpers,  which  in  their  turn  were  hauled  by  the  tractors  to  the 
position  where  they  were  required,  the  lumber  for  instance  all  being  sorted  as  it 
came  ashore  was  taken  to  the  site  of  the  building  for  which  it  was  intended. 
It  may  be  said  of  the  tractors  that  had  they  been  omitted  making  it  necessary 
to  man-handle  all  the  materials  and  equipment  it  is  entirely  unlikely  that  the 
work  could  have  been  completed  before  the  winter  set  in.  It  should  be  men- 
tioned that  the  building  material  had  all  been  cut  to  size  and  put  up  in  bundles 
properly  marked.  The  erection  of  the  buildings  was  begun  at  soon  as  possible 
and  an  effort  made  to  get  one  or  two  roofed  so  that  the  personnel  and  construc- 
tion crew  could  be  under  cover  and  fairly  comfortable  before  the  departure  of 
the  Stanley  and  Larch  for  the  next  station.  When  the  cargo  was  discharged 
the  ships  proceeded  to  the  next  base  leaving  a  certain  number  of  the  construc- 
tion crew  and  the  personnel  to  complete  the  work. 

Description  op  Bases. 

Base  "-4" — Port  Burwell 

Base  "A"  is  situated  at  Mission  Cove  and  Fox  Harbour,  Port  Burwell. 
Mission  Cove  lies  in  the  Northwest  arm  of  Port  Burwell  Harbour,  the  inner  end 
being  about  one-half  mile  from  the  anchorage.  Fox  harbour  which  leads  in  a 
northwesterly  direction  to  Hudson  Strait  is  separated  from  Mission  Cove  by  a 
bar  which  may  be  crossed  for  about  three  hours  at  the  high  stage  of  the  tide. 
Owing  to  the  lateness  of  the  season  and  the  difficulties  of  the  terrain  it  was 
decided  to  rent  the  Old  Mission  building  belonging  to  the  Hudson's  Bay  Com- 
pany for  the  housing  of  the  personnel,  to  erect  the  power  house  near  it,  and  to 
build  the  hangars  and  storehouse  about  one-third  of  a  mile  away  at  Fox  Harbour. 
Considerable  difficulty  and  delay  was  experienced  at  this  base  as  there  were  a 
great  many  boulders  that  had  to  be  removed  before  the  foundation  sills  could  be 
laid.  Flying  Operations  will  be  conducted  from  Fox  Harbour,  the  planes  being 
launched  and  landed  there. 

Base  "C" — Wakeham  Bay 

Wakeham  Bay  on  the  south  side  of  Hudson  Strait  about  half-way  between 
Port  Burwell  and  Nottingham  Island  was  selected  as  the  site  for  Base  "C."  The 
buildings  were  erected  on  the  east  side  of  the  bay  half  a  mile  from  the  Hudson's 
Bay  Company's  post  and  slightly  furt'her  from  the  post  of  Revillon  Freres.  The 
bay  abreast  of  the  station  is  about  four  miles  in  width,  decreasing  to  a  mile  and 
a  half  at  the  entrance,  which  is  approximately  eight  miles  to  the  north.  The 
buildings  were  all  erected  in  a  small  meadow  sloping  slightly  to  the  beach  with 
a  fine  stream  of  water  on  one  side.  The  hangars  were  placed  just  above  extreme 
high  water  mark  and  planes  may  be  launched  at  any  stage  of  the  tide  as  the 
beach  has  been  improved.  The  situation  generally  is  satisfactory,  the  buildings 
being  conveniently  located  and  at  sufficient  distance  apart  to  provide  for  safety 
in  case  of  fire. 

Base  "B'' 

Base  ''B"  was  located  at  the  southern  most  corner  of  Nottingham  Island 
about  one-half  mile  from  the  mouth  of  an  inlet  running  approximately  north 
and  south.  This  inlet  as  well  as  being  excellent  for  taking  off  and  landing  also 
provides  excellent  shelter.  The  buildings  were  erected  in  a  small  meadow  slop- 
ing towards  the  inlet  and  completely  surrounded  by  low  hills  and  ridges.  The 
hangars  here  were  also  placed  as  near  the  high  water  mark  as  possible  for  con- 
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veriience  in  launching  the  planes.  The  general  situation  at  this  base  is  better 
than  at  either  of  the  others  as  there  is  less  rise  and  fall  of  tide  and  better  shelter 
for  buildings  and  planes. 

Flying  Operations. 

The  first  plane  took  the  air  at  Wakeham  Bay  on  September  30  followed  by- 
one  at  Nottingham  Island  on  October  11  and  the  third  at  Port  Burwell 
October  18. 

Flying  operations  might  have  been  commenced  earlier,  but  as  it  was 
known  there  was  no  ice,  every  effort  was  made  to  complete  the  bases  and  get 
the  personnel  under  cover  as  soon  as  possible. 

Instructions  were  issued  to  carry  out  routine  or  special  flights  twice  daily 
whenever  possible  and  the  courses  to  be  followed  on  these  flights  were  laid 
down  on  charts  provided  for  the  purpose,  and  are  as  shown  in  appendices  Nos. 
3,  4,  5  and  6. 

Routine  flights,  owing  to  adverse  weather  conditions,  such  as  low  lying 
clouds  and  fog,  were  the  exception  rather  than  the  rule,  but  the  planes  were  in 
the  air  whenever  opportunity  offered  as  the  flying  personnel  was  very  keen, 
being  always  on  'stand  by'  and  always  ready  to  take  off. 

At  present  it  is  possible  only  in  a  general  way  to  give  the  results  of  the 
air  observations.  The  details  of  these  observations  are,  however,  being  com- 
piled and  plotted  after  each  flight  by  the  officers  concerned  and  will  be  embodied 
in  a  complete  report  on  the  return  of  the  expedition. 

Part  of  the  information  under  the  heading  ''  Ice  conditions  "  was  com- 
piled from  reports  made  by  the  Officer  in  Charge  of  Air  Operations. 

Flying — Base    "  A  " 

Flights  were  made  on  the  following  dates  at  Base  "  A ",  October  18 
and  October  23,  December  13 — Routine  patrol;  December  15 — Routine  patrol. 
Flying  at  this  base  was  restricted  to  four  (4)  flights  during  October,  November 
and  December,  owing  to  adverse  weather  conditions  and  to  the  fact  that  it  was 
impossible  to  launch  the  planes  until  the  ice  in  Fox  Harbour  had  become  firm 
and  strong. 

Base    "C" 

At  Base  "C"  flights  were  made  as  follows:  September  30,  October  4,  6, 
7,  13,  24,  25,  27,  28.  December  12,  13,  16,  19,  20,  21,  23,  24  and  29.  Planes 
were  in  the  air  eighteen  (18)  times  between  September  30  and  December  31. 
Here  again  a  great  deal  of  time  was  lost  owing  to  bad  weather  and  the  impossi- 
bility of  taking  off  when  the  ice  was  forming  in  the  bay. 

Base    ''B'' 

Twenty-two  (22)  flights  were  carried  out  at  Base  ''  B  "  as  follows:  October 
11,  12,  13,  19,  23,  24,  25;  November  23,  24,  25,  26,  28,  29;  December  8,  12, 
13,  14,  15,  16,  21,  23  and  28.  Poor  visibility  and  unsuitable  ice  for  taking 
off  was  the  cause  of  lost  time  at  this  base  as  at  Bases  ''  A  "  and  ''  C  ". 

It  has  been  impossible,  owing  to  weather  condition?,  to  carry  out  flying 
operations  as  freely  as  was  expected,  but  nevertheless  a  great  deal  of  very 
valuable  information  has  been  obtained. 

Radio  Coimmunication 

At  each  base  provision  was  made  for  radio  communication.  At  the  earliest 
possible  moment  after  the  equipment  had  been  discharged  the  power  houses 
were  constructed,  masts  erected  and  apparatus)  installed. 
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Base    "B" 

Base  "  B  ",  Nottingham  Island,  operates  on  long  wave  only.  On  August 
20,  sixteen  days  after  discharging  began  at  Nottingham  Island  the  first  message 
was  sent  out  from  this  station  to  the  Stanley  then  in  the  vicinity  of  Big  Island. 
Communication  with  Port  Nelson  was  established  on  August  24.  From  this 
date  and  for  some  little  time  afterwards  messages  from  the  Expedition  to 
Ottawa  were  routed  chrough  Port  Nelson.  The  Stanley  succeeded  in  gettmg 
in  touch  with  Port  Nelson  August  9,  and  on  that  date  we  received  a  message 
from  the  Honourable  Charles  Dunning,  Minister  of  Railways  and  Canals, 
wishing  us  success  and  stating  that  Port  Churchill  had  been  decided  upon  as 
the  terminal  of  the  Hudson  Bay  Railway.  Nottingham  Radio  Station  now 
operates  on  long  wave  to  Port  Nelson,  Port  Churchill,  Wakeham  Bay,  Port 
Burwell,  and  through  Wakeham  Bay  to  Ottawa  by  short  wave. 

Base    "C" 

Base  "  C  ",  Wakeham  Bay,  operates  on  long  and  short  wave,  working  Port 
Burwell  and  Nottingham  Island  by  the  former  and  to  Ottawa  by  the  latter. 
The  first  message  was  sent  out  from  this  station  to  the  Stanley  at  Port  Burwell 
on  September  22,  twenty-nine  days  after  unloading  commenced.  Communica- 
tion was  established  with  Ottawa  on  October  17.  More  time  was  required  here 
for  installation  than  at  Nott'ngham  due  to  the  fact  that  both  long  and  short 
wave  lengths  were  to  be  used  and  many  adjustments  and  readjustments  had 
to  be  made. 

Base    ''A'' 

Base  "  A  ",  Port  Burwell,  operates  only  on  long  wave,  high  power.  A 
service  is  maintained  to  Wakeham  Bay,  Nottingham  Island,  and  through  Father 
Point,  P.Q.,  to  Ottawa,  Toronto  and  other  points.  Satisfactory  signals  were 
first  exchanged  with  Father  Point  on  November  15.  Meteorological  reports 
which  are  sent  twice  a  day  are  all  routed  through  Father  Point  to  the  Director 
of  the  Meteorological  Service,  Toronto. 

C.G.S.    "STANLEY" 

Direct  communication  between  the  Stanley  and  Ottawa  after  many  experi- 
ments and  adjustments  was  finally  established  while  at  Wakeham  Bay  and 
maintained  with  very  few  breaks  until  this  vessel  had  arrived  at  Quebec.  This 
is  a  very  satisfactory  record  as  the  Stanley  though  fitted  with  very  fine 
apparatus  had  not  nearly  as  good  an  aerial  as  those  used  on  -shore,  and  was 
also  subjected  to  much  interference  not  encountered  at  the  shore  station. 

The  following  records  were  made  from  the  Stanley.  Message  sent  to 
Ottawa  and  answer  rece:vcd  in  seven  (7)  minutes.  Message  sent  to  Ottawa, 
telephoned  to  Montreal  and  answer  received  in  twenty-one  (21)   minutes. 

Ice  Conditions 

On  July  26  the  first  ice  was  met  abeam  of  the  Four  Peaks  on  the  Labrador 
coast,  about  60  miles  south  of  Cape  Chidley.  This  ice,  which  would  be  classed 
as  heavy  open  ice,  was  encountered  more  or  less  all  the  way  to  Nottingham 
Island.  At  certain  points  the  ships  would  be  in  clear  water  but  there  was 
always  ice  in  sight  on  either  side.  At  times  it  was  formed  into  narrow  strings 
lightly  packed.  There  was,  however,  nothing  to  prevent  a  commercial  ship 
passing  through,  provided  it  was  naviaated  with  caution.  No  ice  was  observed 
at  Nottingham  Island  after  August  6,  but  it  is  probable  that  the  strait  was 
not  completely  clear  untl  a  .somewhat  later  date. 
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The  first  ire  seen  in  tlie  autumn  was  on  November  16,  and  was  reporte<l  as 
floe  ice,  about  five  miles  off  Nottin|j;liam  Island.  From  this  date  the  ice  is  gradu- 
ally increasing.  On  November  29,  60  per  cent  level  floe  ice  south  and  west  of 
Nottingham  Island  with  no  definite  leads  was  reporte<l  by  an  air  patrol;  Decem- 
ber 16  from  an  air  patrol  we  find  70  per  cent  floe  ice  oonneccod  ^y  sk>b  with 
hardly  any  open  water;  on  the  23rd  the  air  report  gives  70  per  cent  fairly  heavy 
floe  ice  between  Nottingham  Island  and  Erik  Cove  with  no  definite  leads,  and 
on  the  31st  observation  from  shore  reports  no  open  water  in  sight  but  visability 
poor. 

Coming  east  to  Wakeham  Bay,  no  ice  was  reported  until  December  3  when 
field  ice  was  observed  from  shore  to  the  northeast.  On  December  12  much  slob 
ice  is  reported  but  no  field  ice.  The  report  from  the  air  on  December  19  gives 
pan  ice  and  open  water  in  the  strait,  and  on  December  29  the  air  patrol  reports 
only  about  10  per  cent  open  water,  ice  formation  becoming  heavier  with  Ho 
definite  leads. 

At  Port  Burwell  no  ice  was  seen  during  the  month  of  November,  but  ob.-er- 
vation  made  only  from  shore  as  weather  unfit  for  flying.  From  December  1 
to  12  inclusive  shore  observation  reported  a  little  floe  ice  but  mainly  slob.  An 
air  patrol  on  December  12  stated  that  the  centre  of  the  Strait  was  op<en  and 
navigation  possible.  From  December  16  until  December  31  weather  conditions 
did  not  permit  of  flying.  Shore  observation  reported  ice  gradually  increasing 
and  for  a  few  days  at  the  end  of  the  month  no  water  visible,  all  the  ice  slob. 

From  the  foregoing  it  would  appear  that  the  ice  forms  first  at  the  west  end 
of  the  strait  and  works  and  forms  to  the  eastward  as  the  season  advances. 

It  is  to  be  noted  that  the  heavy  Arctic  ice  known  as  the  Fox  Channel  ice 
and  reported  by  Hudson's  Bay  Company  officials,  navigators  of  these  waters 
and  others  as  coming  out  every  autumn  did  not  come  down  this  season. 

Fog  Conditions. 

The  prevalence  of  fog  in  Hudson  Strait  at  first  sight  appears  to  be  rather 
serious.  For  instance  from  the  time  the  expedition  entered  the  strait  until  some 
days  after  it  reached  Nottingham  Island,  there  was  hardly  a  day  that  this  con- 
dition did  not  maintain  more  or  less,  I  believe,  however,  that  when  the  records 
are  compiled  for  a  period  of  from  twelve  to  fifteen  months  tliey  will  show  that 
this  fog  condition  is  pei^haps  no  worse  than  say  the  Nova  Scotia  coast,  and  that 
it  is  worse  at  certain  periods  of  the  year  and  at  certain  sections  of  the  strait. 

Fog  Records 

July  28  to  31. — Between  Port  Burwell  and  Nottingham — fog  observed  every  day 

— one  day  eight  hours'  duration. 
August  2  to  13. — Fog  observed  on  nine  days  at  Nottingham  Island — once  for 

ten  hours,  twice  for  six  hours. 
August  20  to  September  11. — Between  Ashe  Inlet,  Lake  Harbour  and  Wakeham 

Bay — fog  on  nine  days,  twice  for  six  hours  and  once  for  four  hours. 
September  12  to  25. — Fog  on  eight  days  at  Port  Bunvell — once  for  six  hours. 
October  12  to  14. — Fog  two  days.  Wakeham  Bay. 
November  7.;— Two  hours  fog  at  Port  Burwell. 

Fog  was  recorded  on  thirty-three  (33)  out  of  one  hundred  and  thirty-seven 
(137)  days  between  July  28  and  November  11. 

The  above  record  does  not  mean  that  vessels  had  to  cease  running,  as  the 
fog  varied  greatly  in  density,  sometimes  the  Stanley  was  forced  to  proceed 
"  dead  slow,"  at  others  ''  half  speed,"  and  it  was  only  on  two  or  three  occasions 
that  she  had  to  be  brought  to  a  complete  stop. 
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Icebergs. 

A  few  icebergs  were  encountered  by  the  Stanley  on  the  four  trips  she  made 
through  the  strait,  some  of  them  being  as  far  to  the  westward  as  Charles  Island. 

RECOMMENDATIONS 
Ice-breakers. 

Having  in  view  the  air  operations  now  being  carried  out  in  Hudson  Strait 
for  the  purpose  of  obtaining  information  in  regard  to  ice  conditions  prevailing 
there,  I  am  strongly  oi  the  opinion  that  an  ice-breaker  should  be  operated  in 
addition  to  the  planes  in  order  to  amplify  this  information  and  make  it  as  full 
and  complete  as  possible. 

I  would  recommend  that  an  ice-breaker  be  sent  to  Hudson  Strait  to  arrive 
not  later  than  June  1,  and  that  it  should  work  back  and  forth  between  Resolu- 
tion Island  and  Coats  Island  until  such  time  as  the  strait  is  practically  clear  of 
ice.  In  this  way  very  accurate  information  would  be  obtained  as  to  the  nature 
of  the  ice.  This  vessel  should  also  be  at  the  west  end  of  the  strait  for  observa- 
tion purposes  when  the  ice  begins  to  make  in  the  autumn  and  should  remain 
there  taking  note  of  the  formation  and  ice  action  until  driven  out  by  the 
advancing  ice. 

As  ice-breakers  are  required  for  the  St.  Lawrence,  it  is  reasonably  certain 
that  vessels  of  this  type  will  be  required  for  the  Hudson  Bay  route,  and  as  it 
is  doubtful  if  we  have  one  of  these  vessels  in  the  St.  Lawrence  that  lOouM  be 
spared  or  that  is  suitable,  I  would  suggest  that  an  endeavour  be  mad^  to  pur- 
chase one  in  Europe,  provided  always  that  a  ship  could  be  found  to  meet  the 
requirements  and  could  also  be  ready  for  work  in  Hudson  Strait  for  June  1  next. 
In  the^  event  of  a  vessel  such  as  is  required  not  being  in  the  market,  the  only 
alternative  would  be  to  have  one  built,  which  would  take  time,  or  to  use  the 
C.G.S.  Montcalm  if  possible  next  season  only.  In  the  event  of  the  Montcalm 
being  used  she  must  be  followed  by  a  vessel  with  an  additional  coal  supply,  this 
ship  to  be  ready  to  enter  the  strait  as  soon  as  it  is  reasonably  clear  of  ice. 

To  take  care  of  the  traffic  that  it  is  expected  will  be  attracted  to  the  Hudson 
Bay  route  at  least  two  modern  ice-breakers  will  be  required,  one  based  on  Port 
Churchill,  and  the  other  probably  at  Wakeham  Bay  in  Hudson  Strait,  where 
there  is  an  excellent  land-locked  harbour. 

As  it  is  reported  that  the  ice  on  the  north  shore  of  the  strait  and  in  the  bay 
generally  is  clear  at  an  earlier  date  than  on  the  south,  it  might  be  advisable  to 
make  search  on  the  north  side  for  a  suitable  fueling  iDase  before  deciding  defi- 
nitely on  Wakeham  Bay. 

The  question  of  fuel  for  these  vessels  would  have  to  be  taken  care  of.  For 
the  ship  based  on  Port  Churchill  the  fuel  could  be  brought  in  by  rail  or  by  water, 
but  for  the  other  based  at  Wakeham  Bay  a  vessel  would  have  to  be  stationed 
there.  A  collier  or  oil  tanker  would  probably  be  preferable  to  a  coal  or  oil  base 
on  shore  for  the  reason  that  it  may  J3e  moved  about  from  place  to  place,  which 
at  times  might  be  very  necessary.  Both  vessels  should  use  the  same  fuel  as  it  is 
possible  that  either  of  them  might  require  to  refuel  at  Wakeham  Bay  or  Pbrt 
Churchill. 

Aids  to  Navigation. 

The  first  of  these  aids  to  be  established  should  be  direction  finders.  They 
may  be  of  two  types — direction  finders  on  shore  or  direction  finders  on  ship 
with  radio  beacon  on  shore  as  may  be  decided. 

The  number  and  positions  of  these  stations  is  a  matter  to  be  decided  by  the 
Department  of  Marine  and  Fisheries  but  they  might  be  located  and  erected  in 
the  same  manner  as  the  bases  of  the  Hudson  Strait  Expedition. 
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A  satisfactory  arrangemcrit  would  be  two  stations  at  the  eastern  entrance 
to  the  strait,  one  possibly  at  Bip;  Island,  or  Charles  Island,  the  present  Notting- 
ham Island  station  and  one  on  Coats  Island,  or  Mansell  Island  as  may  be  found 
best.  The  two  stations  at  the  eastern  end  would  fix  the  position  of  a  vessel 
and  enable  it  to  enter  the  strait  in  any  weather.  The  intermediate  station  in 
the  strait  would  allow  a  position  to  be  fixed  for  a  certain  penod  of  thfe  run. 
and  the  Nottingham  and  Coats,  or  Mansell  Island  stations  would  fix  the  posi- 
tions of  ships  in  the  vicinity  of  Nottingham  Island  and  from  that  point  to  Coats 
Island. 

Fog  alarms  and  lights  may  be  required,  but  it  is  possible  that  direction 
finders  alone  will  be  all  that  is  necessary. 

Hydrographic  and  Tidal  Survey. 

Where  it  has  not  already  been  done  it  would  be  advisable  to  fix  prominent 
points  of  islands  bordering  on  the  route  by  astronomical  obser^'ations  taken  on 
shore  using  the  artificial  horizon,  in  order  to  make  sure  that  these  islands  are  as 
actually  shown  on  the  chart. 

There  does  not  appear  to  be  any  very  definite  or  exact  information  avail- 
able in  regard  to  tides  and  currents  in  Hudson  Strait,  more  especially  at  the 
western  end.  It  is  therefore  suggested  that  an  endeavour  be  made  to  obtain  this 
information,  commencing  say  in  the  vicinity  of  Digges  Island,  following  that  by 
work  between  Coats  and  Mansell  Islands  or  perhaps  about  Charles  Island. 

In  order  that  the  work  of  establishing  aids  to  navigation,  etc.,  in  Hudson 
Strait  may  keep  pace  with  the  work  on  the  railway  terminals,  and  as  it  is  to  be 
expected  that  the  traffic  through  the  strait  will  be  immediately  increased  owing 
to  the  railway  operations,  it  would  appear  that  a  decision  should  be  reached  in 
regard  to  the  carrying  out  of  the  above  suggestions  in  whole  or  in  part  in  order 
that  preparations  may  be  put  in  hand  at  once  and  a  commencement  made  early 
in  the  summer  of  1928. 


Appendices  Attached  to  Report,  Dated  January  19,  1928 
of  Officer  in  Charge,  Hudson  Strait  Expedition 

of  1927-28 

No.     1.     Copy  of  the  Log  of  the  Expedition. 

No.     2.     Plan  showing  location  of  Bases. 

No.     3.     Plan  showing  Routine  Flig'hts  Base  '^  A,"  copy  of  orders  covering  same 
attached. 

No.     4.     Plan  showing  Routine  Flights  Base  ''  C,"  copy  of  orders  covering  same 
attached. 

No.     5.     Plan  showing  Routine  Flights  Base  ''  B,"  copy  of  orders  covering  same 
attached. 

No.     6.     Plan  showing  Special  Flights,  copy  of  orders  covering  same  attached. 

No.     7.     Copy  of  Meteorological   observations  made  on  C.G.S.  Stanley,  from 
July  17,  to  November  25,  1927. 

No.    8.     Copy  of  Meteorological  and  ice  observations  made  at  Bases  "  A,"  ^'  B  " 
and  "  C,"  from  November  9  to  December  31,  1927. 

No.     9.     Sea  Water  Temperatures  at  Bases  "  A,"  "  B  "  and  ''  C  "  to  December 
31,  1927. 

No.  10.     Photographs  of  Bases  "  A,"  ''  B  "  and  ''  C  ". 


16 


APPENDIX   I 

LOG  OF  THE  HUDSON  STRAIT  EXPEDITION,  j927 

C.G.S.  ''  Stanley  " 
N.  B.  McLean,  Officer  in  Charge. 

Sunday— July  17,  1927. 

In  the  morning  the  C.G.S.  Stanley  and  the  ss.  Larch  anchored  in  the  stream 
ready  to  proceed.  Delay  occasioned  by  two  cooks  for  bases  backing  out  and 
having  to  find  others  at  the  last  minute.  The  contractor's  crew  for  the  erection 
of  the  buildings  went  aboard  before  noon  and  the  personnel  for  the  bases  about 
2  p.m.  At  3  ]).m.  the  Stanley  weighed  anchor  and  proceeded  out  slowly  followed 
by  the  Larch.  At  4.20  p.m.  had  Thrum  Cap  buoy  abeam  and  vessels  squared 
away  on  course  along  the  Nova  Scotia  coast.  Ran  into  fog  about  4.30  p.m. 
which  continued  until  midnight.    Vessels  proceeding  steadily  at  about  7  knots. 

Monday— July  18,  1927. 

Proceeding  through  dense  fog  all  day.  At  4.30  a.m.  a  very  regrettable 
accident  occurred  which  cast  a  gloom  over  the  whole  ship's  company,  Oiler 
Emile  Roy  of  Quebec  by  some  mischance  fell  into  the  crank  pit  and  was 
instantly  killed.  The  accident  was  seen  by  no  one  as  Second  Engineer  Batt  at 
the  time  was  in  the  fire-room  door,  and  it  was  only  on  his  return  to  the  aft^r 
part  of  the  engine  room  that  he  discovered  what  had  occurred.  Arrangements 
were  made  with  Mr.  V.  Mullins,  agent  of  the  Department  of  Marine  at  Sydney 
to  have  an  inquest  on  the  arrival  of  the  ship.  Position  of  the  ship  at  noon  Lat. 
45  deg.  21  min.  North,  Long.  60  deg.  35  min.  East.  Fog  cleared  at  12  midnight 
as  Stanley  going  into  North  Sydney.  The  ss.  Larch  was  directed  to  proceed  to 
St.  Paul's  island  and  await  further  orders. 

Tuesday— July  19,  1927. 

Arrived  in  Sydney  Harbour  1.45  a.m.  and  anchored.  At  8.30  a.m.  the 
coroner  and  jury  came  on  board  and  held  inquest,  afterwards  taking  the  body 
(Oiler  Emile  Roy)  ashore  for  shipment  to  Quebec.  An  oiler  (John  Wiseman) 
was  taken  aboard  to  replace  Roy,  and  at  9.20  a.m.  the  Stanley  left  North  Sydney 
proceeding  towards  St.  Paul's  island.  Position  at  noon  Lat.  46  deg.  39  min. 
North,  Long.  60  deg.  08  min.  West.    Continued  through  dense  fog  all  day. 

Wednesday— July  20,  1927. 

Dense  fog  all  day.  Steering  gear  broke  do^^^l  three  times  during  day,  which 
occasioned  some  loss  of  time.  Could  find  nothing  wrong  with  steering  engine  or 
shafting.  Found  a  lashing  that  was  more  or  less  jamming  rod  where  it  joins 
chain.  Cleared  this  and  proceeded.  Were  much  worried  as  this  situation  miglit 
be  quite  serious  if  the  ship  became  unmanageable  in  a  storm  on  a  lee  shore. 
Reported  the  situation  to  Ottawa  at  night  and  stated  that  if  trouble  continued 
it  might  be  necessary  to  take  the  Montcalm.  Position  at  noon  Lat.  49  deg.  41 
min.  North,  and  Long.  58  deg.  28  deg.  West. 

Thursday— July  21,  1927. 

At  12  midnight  started  slow  ahead  steering  gear  again  in  working  order. 
At  5.30  a.m.  telegraph  set  at  full  speed.    Arrived  at  Point  Amour  and  anchored 
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at  11.30  a.m.  Steering  gear  gave  out  again.  Chief  Engineer  found  trouble  in 
the  gearing  and  corrected  it.  The  Larch  arrived  and  anchored  near  us  about 
5.30  p.m.  Most  of  the  personnel  of  the  expedition  went  ashore  for  a  couple  of 
hours  and  visited  the  Lighthouse  and  Radio  Station.  Our  doctors  on  request 
from  Mr.  Davis,  the  owner  of  the  fishing  station,  examined  one  of  his  nephews, 
whom  they  found  to  be  getting  over  an  attack  of  appendicitis.  Captain  Hearn 
went  away  in  a  dory  and  came  back  in  an  hour  with  a  nice  catch  of  cod.    At 

6  p.m.  as  steering  gear  in  order  again  we  proceeded  on  our  way  followed  by  the 
Larch.  Weather  clear  all  day.  At  midnight  we  were  off  S.W.  Belle  Isle  light. 
Position  at  noon.  Point  Amour. 

Friday— July  22,  1927. 

Continued  steadily  on  course  all  day.  At  3.57  a.m.  N.E.  Belle  Isle  light 
was  abeam.  At  noon  the  position  was  Lat.  53  deg.  05  min.  North,  Long.  55  deg. 
31  min.  West.    Our  speed  which  is  governed  by  the  speed  of  the  Larch  is  about 

7  knots  per  hour.  Weather  being  fine  all  day.  Passed  numerous  icebergs,  some 
beautifully  castillated.  We  also  saw  a  number  of  whales  and  two  small  whalers. 
Messages  were  intercepted  from  the  Bay  Rupert  of  the  Hudson's  Bay  Company 
which  stated  she  was  ashore  on  the  ''Clinker"  off  Cape  Harrigan,  that  she  was 
a  total  loisis  and  that  the  crew  had  been  safely  landed  on  the  Farmyard  Islands. 
Tried  to  get  a  message  through  to  them  in  the  late  afternoon  but  could  not 
raise  them. 

Saturday— July  23,  1927. 

Steaming  steadily  along  all  day.  Weather  cloudy  with  moderate  southwest 
wind.  In  the  afternoon  and  evening  heavy  rain.  About  9  p.m.  ran  into  dense 
fog  and  had  to  slow  to  about  2  knots  as  there  was  a  good  deal  of  ice  about. 
Passed  numerous  large  bergs  throughout  the  day.  Sent  a  message  to  the  Bay 
Rupert  asking  if  we  could  do  anything  for  them,  but  they  did  not  require  any 
assistance,  the  mail  boat  Kyle  was  expected  to  reach  them  to-day  or  to-morrow. 
Position  at  noon  Lat.  55  deg.  24  min  North,  Long.  58  deg.  30  min.  West. 

Sunday,  July  2J^,  1927 

At  midnight  still  dense  fog  proceeding  at  rate  of  about  2  knots  as  numerous 
bergs  about.  Larch  stopped  during  night  and  did  not  catch  up  until  noon, 
when  we  went  ahead  again  at  7  knots.  Noon  position  Lat.  57  deg.  02  min. 
North,  Long.  60  deg.  30  min.  West.  Weather  clear  and  fine  for  balance  of  the 
day.  Moderate  southwest  wind.  Were  off  Cape  Mugford  about  9  p.m.  In 
the  morning  at  10  a.m.  a  short  Church  of  England  service  was  held  with 
Major  McLean  presiding. 

Monday,  Jidy  25,  1927 

Ran  on  through  night  until  8.30  a.m.  when  we  had  to  slow  on  account  of 
dense  fog  and  as  bergs  plentiful  it  was  unsafe  to  proceed  faster.  Ran  on  until 
4  p.m.  at  dead  slow  then  stopped  for  remainder  of  day  as  were  getting  too  far 
away  from  Larch,  which  stopped  earlier  in  the  afternoon.  Position  at  noon 
approx.  Lat.  59  deg.  27  min.  North,  Long.  62  deg.  31  min.  West.  Had  message 
from  Captain  Mack  of  the  Nascopie  giving  his  position  and  ice  conditions  in 
straits  as  far  west  as  Big  Island. 

Tuesday,  July  26,  1927 

Stopped  until  3.35  a.m.  when  fog  cleared  and  we  went  ahead  dead  slow, 
and  continued  at  this  rate  until  3  p.m.  passing  numerous  pans  of  ice.  At  3  p.m. 
fog  cleared.     Met  heavy   open  ice   abeam  of  the  Four  Peaks  through  which 
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we  zig-zagged  until  about  8  p.m.  when  we  stopped  again  abeam  Cape  Chidley 
to  wait  for  the  Larch,  which  was  considerably  to  the  eastward  of  us.  About 
10  p.m.  turned  on  our  searchlight  which  gave  this  vessel  a  good  mark  to  steer 
by.  Ao  midnight  we  were  still  stopped  waiting.  Position  at  noon  by  dead 
reckoning  Lat.  59  deg.  44  min.  North,  Long.  62  deg.  28  min.  West. 

Wednecday,  July  27,  1927 

At  3.45  a.m.  the  Larch  was  close  up  and  we  got  under  way  at  half  speed 
proceeding  through  heavy  open  ice.  We  came  around  between  the  Button 
Islands  and  Resolution  Island  working  through  heavy  open  ice  all  day  and 
arrived  at  Port  Burwell  about  5  p.m.  the  Larch  arriving  two  hours  later.  This 
ice  that  Vvc  passed  through  to-day  was  of  a  nature  to  make  it  necessary  to 
navigate  the  Larch  or  any  commercial  vessel  with  extreme  caution,  following 
a  zig-zag  course  and  taking  the  greatest  care,  the  idea  being  not  to  strike 
the  ice  but  merely  to  push  through,  driving  through  even  at  a  slow  speed  not 
to  be  considered. 

Captain  Balcom  of  the  Larch  stated  that  he  was  at  least  twenty-five  miles 
off  shore  in  the  vicinity  of  Cape  Chidley  and  that  the  heavy  open  ice  extended 
as  far  as  he  could  see  to  the  eastward,  consequently  this  ice  extended  for  at 
least  thirty-five  miles  off  shore. 

At  Port  Burwell  the  Moth  plane  was  put  over  the  side  and  Major  Lawrence 
and  Flight  Lieut.  Lcitch  made  a  flight  looking  for  a  site  for  a  base,  and 
reported  a  likely  looking  place  to  the  south. 

Mr.  Coghill,  Dr.  Kelly,  Flight  Sgt.  Terry  and  Corp.  Torrie  were  put 
ashore  with  a  launch,  dory  and  supplies.  They  will  remain  at  Port  Burwell 
until  we  return  and  will  endeavour  to  find  a  suitable  location  for  Base  "  A  ". 

Mr.  Ford,  manager  of  the  Hudson's  Bay  Company,  came  aboard  and  was 
exceedingly  helpful,  giving  us  a  great  deal  of  valuable  information  in  regard 
to  conditions.  He  also  put  the  Old  Mission  house  at  our  disposal  and  Mr. 
Coghill  and  party  will  make  this  their  headquarters  until  our  return.  This 
is  quite  a  large  well  constructed  building  with  accommodation  for  fifty  to  sixty 
men  and  is  situated  in  a  narrow  inlet  where  there  is  fine  shelter  for  the  launch 
in  any  son  of  weather. 

Corporal  Nichols  and  Constable  Montague  of  the  Royal  Canadian  Mounted 
Police  came  on  board  with  Mr.  Ford  and  they  also  did  everything  possible  to 
help  us.  Constable  Montague  will  likely  be  attached  to  Base  "'  A  "  when  it 
is  established. 

Mr.  Ford  and  the  Mounties  as  well  as  some  Eskimos  were  entertained 
to  an  impromptu  supper  and  gramaphone  concert.  We  were  also  able  to  let 
them  have  two  drums  of  gasoline  and  some  rations  of  which  they  were  rather 
short  owing  to  the  non-arrival  of  their  stores  which  were  on  the  ill-fated 
Bay  Rupert,  wrecked  last  Friday. 

We  had  our  first  sight  of  the  Eskimo,  men,  women,  and  children,  dogs  and 
kyaks,  and  they  were  of  great  interest  to  all  hands.  They  on  their  part  did 
not  exhibit  the  same  degree  of  curiosity  on  seeing  for  the  first  time  an  airplane 
circling  overhead,  though  it  was  quite  evident  from  the  expressions  on  their 
faces  that  they  were  intensely  interested.  (Temperature  of  water  at  10  a.m., 
35  deg.  Fah.) 

Thursday,  J\dy  28,  1927 

Left  Port  Burwell  at  6  a.m.;  proceeded  towards  Big  Island.  N.  53  W.  true. 
Clear  water  until  about  12  miles  from  Burwell.  At  8  a.m.  ran  into  heavy  open 
ice  and  proceeded  through  this  until  about  noon.  From  noon  until  11.30  p.m. 
ice  getting  gradually  more  scattered.  At  11.30  p.m.  both  ships  stopped  as 
heavy  ice  could  be  seen  ahead  and  on  both  sides. 
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Coming  through  the  heavy  open  ice  such  as  we  met  to-day  it  is  necessary 
to  navigate  with  caution.  About  five  o'clock  we  sighted  our  first  polar  bear 
on  an  ice  pan.  I  hit  him  twice  after  he  had  taken  to  the  water  and  was 
following  him  for  final  coup  when  he  was  shot  from  the  Larch.  The  carcass 
was  brought  aboard  and  skinned. 

Position  at  noon  Lat.  60  deg.  47  min.  North,  Long.  66  deg.  0  min.  West. 

Friday,  July  29,  1927. 

Started  at  2.35  a.m.  when  it  was  light  enough  and  proceeded  on  course  to 
Big  Island,  through  heavy  open  ice  in  some  places  close  packed  with  some  large 
pans.  Steamed  through  ice  of  this  nature  until  8.40  a.m.  when  fog  came  down 
thick  but  we  continued  running  dead  slow.  At  9.25  a.m.  fog  lifted  and  we  got 
practically  into  clear  water.  There  was  considerable  ice  on  our  port  side,  and 
w^e  passed  a  number  of  good  sized  bergs.  At  Ashe  Inlet  beacon  we  changed 
course  N.  78  West  to  pass  off  Charles  Island.  At  3.45  p.m.  ran  into  more  fog 
and  at  4.30  p.m.  again  met  heavy  open  ice,  through  which  we  steamed  slowly 
for  about  5  miles.  When  we  cleared  this  belt  of  ice  we  continued  on  course  until 
9.30  p.m.  in  practically  clear  water.  At  9.30  p.m.  more  ice  w\as  encountered 
and  we  stopped  for  the  night  as  it  was  not  considered  wise  to  work  through  it 
in  the  dark.  We  were  at  this  point  52  miles  from  Ashe  Inlet  beacon.  Position 
at  noon  Lat.  62  deg.  07  min.  North,  Long.  70  deg.  0  min.  West. 

Saturday,  July  30,  1927. 

Got  under  way  2.30  a.m.  and  proceeded  through  heavy  strings  of  ice  and 
heavy  open  ice  until  4.10  a.m.  when  we  were  forced  to  stop  on  account  of  dense 
fog.  Started  again  when  fog  cleared  at  9.15  a.m.,  proceeded  steadily  for  the 
remainder  of  the  day,  passing  through  strings  of  heavy  ice  and  scattered  ice. 
Position  at  noon  Lat.  62  deg.  45  min.  North,  Long.  73  deg.  05  min.  West.  At 
6.50  p.m.  west  end  of  Charles  Island  abeam  five  and  one-half  miles  off. 

Sunday,  July  31,  1927. 

At  12.30  a.m.  stopped  on  edge  of  heavy  open  ice.  Proceeded  again  at  2.10 
a.m.;  not  much  ice  and  scattered.  At  8  a.m.  fog  banks,  going  slow,  meeting 
strings  of  heavy  ice.  Fog  too  thick  to  make  the  land,  sounding  at  11  a.m. 
48  fathoms,  shaped  course  for  Digges  Island  and  proceeded  slow.  Position  at 
noon  by  dead  reckoning  Lat.  63  deg.  07  min.  North.  Long.  77  deg.  30  min.  West. 
Strong  west-southwest  wind,  ship  pitching  and  rolling,  sighted  Digges  Island 
6.40  p.m.  and  proceeded  along  coast  under  the  lee  of  the  land  until  we  were 
abeam  of  what  we  took  to  be  Erik  Cove.  Lay  there  for  the  night  to  go  in  by 
daylight.  The  Larch  arrived  about  an  hour  later.  Had  Divine  service  in  the 
mess  room  at  10  a.m. 

Monday,  August  1,  1927. 

At  3.35  a.m.  proceeded  toward  P^rik  Cove,  arriving  there  5.50  a.m.  and 
anchoring  about  three-quarters  of  a  mile  from  the  head  of  the  cove.  Went 
ashore  with  Mr.  Lawrence  and  Mr.  Leitch.  Examined  the  ground  for  a  flying 
base  and  found  there  was  an  area  comparatively  level  that  might  do,  but  that 
the  width  between  the  heads  on  each  side  was  barely  great  enough,  but  it  is  the 
best  situation  we  have  as  yet  seen.  AVe  interviewed  Mr.  Milton  of  the  Hudson's 
Bay  Company  and  he  stated  that  heavy  wind  squalls  up  and  down  the  valley 
are  prevalent.  Concluded  that  before  deciding  on  Erik  Cove  that  it  would  be 
advisable  first  to  have  a  look  at  Nottingham  Island.  Took  some  fresh  water  in 
boats  and  about  45  tons  of  coal  from  the  Ijorch.  Major  Lawrence  and  Mr.  Leitch 
went  up  in  the  "  Moth  "  but  did  not  see  anything  that  appeared  even  a  possi- 
bility in  the  way  of  a  base.  Mr.  and  Mrs.  Milton  came  on  board  for  tea  and 
stayed  the  evening  with  us. 
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Tuesday,  August  2,  1927. 

Left  Erik  Cove  at  3  a.m.;  came  across  to  Nottinj^liam  Inland,  arriving  8.30 
a.m.  and  anchored  at  entrance  to  Port  de  Boucherville.  Went  about  three  miles 
up  the  inlet  in  the  launch,  sounding  as  we  went,  until  the  water  she? led  to  3  feet 
at  high  tide.  Made  an  examination  of  the  only  possible  site  for  an  air  base,  a 
fresh  water  lake  which  we  discovered,  but  found  it  too  small;  other  condition.-- 
also  were  unsuitable,  the  inlet  being  entirely  too  narrow  and  unsafe  for  a  ship 
like  tiie  Larch  to  enter.  The  Admiralty  chart  is  quite  inaccurate.  Tlie  weather 
was  very  wet  and  dirty.  After  returning  to  the  ship  it  was  decided  to  attempt 
a  reconnaisance  with  the  "  Moth  "  in  the  morning,  provided  the  weather  condi- 
tions improved.    Remained  at  anchor  at  the  entrance  to  the  inlet  for  the  night. 

Wednesday,  August  3,  1927. 

In  tlic  morning  Mr.  Lawrence  and  Mr.  Leitch  made  a  flight  with  the  "  Moth  '' 
and  located  a  likely  looking  place  for  a  base.  Left  Port  de  Boucherville  about 
10  a.m.;  came  around  to  the  most  southwesterly  point  of  Nottingham  Island, 
abreast  of  a  beacon  and  anchored.  Went  ashore  in  launch  and  found  a  .satisfac- 
tory location  for  ''  B  "  Base.  Did  a  lot  of  sounding  outside  and  found  we  can 
anchor  within  less  than  a  mile,  but  the  jwsition  is  exposed  and  we  may  be 
delayed  taking  our  outfit  ashore.  The  situation  here  would  be  so  much  safer 
from  the  point  of  view  of  flying  that  it  was  decided  to  attempt  to  estabJis.h 
Base  ''  B  "  at  this  ipoint  on  Nottingham  Island,  though  it  was  thoroughly  under- 
stood that  it  might  be  a  big  operation.  Sent  a  radio  message  to  Cagtain  Balcom 
of  the  Larch  telling  him  to  come  over  from  Erik  Cove  and  join  us. 

Thursday,  August  4,  1927. 

Easterly  wind,  fine.  Larch  arrived  9  a.m.  and  anchored.  Put  surf  boats, 
launches  and  scow  out.  Delayed  an  hour  after  dinner  to  allow  ships  to  shift 
posi4:ion  to  get  clear  of  ice.  Began  unloading  2  p.m.  and  continued  on  until 
10  p.m.,  with  an  hour  for  supper.  Discharging  went  in  a  very  isatisf actors- 
manner  for  a  commencement. 

Friday— August  5,  1927. 

Began  work  at  7  a.m.  and  continued  until  6  p.m.  with  an  hour  for  dinner. 
The  personnel  of  the  expedition  also  unloaded  the  surf  boats  after  supper.  The 
discharging  was  most  satisfactory  and  a  large  amount  of  material  was  transferred 
in  spite  of  the  fact  that  one  launch  was  undergoing  repairs  all  afternoon.  Our 
small  scow  is  proving  most  useful  and  carries  heavy  loads  in  calm  weather. 

Some  heavy  open  ice  in  the  vicinity  to-day  and  yesterday. 

Saturday — August  6,  1927. 

Working  all  day  unloading,  mainly  sending  lumber  ashore  for  buildings. 
The  personnel  of  the  Expedition  worked  after  supper  until  9  p.m.  The  slip  way 
is  practically  finished,  one  derrick  set  up  and  most  of  the  lumber  sorted.  The 
repairs  to  the  launch  which  was  broken  down  were  completed  by  noon  and  the 
boat  given  a  satisfactory  try-out. 

All  hands  working  very  hard;  weather  fine;  some  heavy  open  ice  about. 

Sunday — August  7,  1927. 

Easterly  wind,  weather  fine  in  the  morning  with  light  rain  in  late  afternoon. 
Carrying  out  unloading  operations  until  3  p.m.  Material  being  discharged  mostly 
lumber  for  buildings.  As  our  goods  were  going  ashore  more  quickly  than  they 
could  be  handled,  knocked  off  unloading  and  went  in  with  the  hateh  crews.    All 
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hands  cleaned  up  the  congestion  on  the  beach.  One  derrick  was  put  into  opera- 
tion in  the  late  afternoon  and  the  slipway  was  finished  complete  with  trolley. 
The  foundations  of  the  storehouse  were  commenced  to-day  and  the  lumlber  trans- 
ported to  the  site  of  this  building. 

The  day  being  Sunday  it  will  be  necessary  to  pay  overtime  to  the  construc- 
tion crew,  winch  men  of  the  Larch  and  certain  members  of  the  crew  of  the 
Stanley.  . 

Service  was  held  in  the  mess  room  at  8  p.m. 

No  ice  in  sight  to-day. 

Monday — August  8,  1927. 

Dense  fog  most  of  the  morning,  so  much  so  that  the  launches"  had  to  run 
by  compass.     In  the  afternoon  very  fine. 

All  day  unloading.  Finished  sending  the  lumber  ashore.  Also  sent  con- 
siderable hard  coal  and  another  tractor  to  help  handle  material.  The  store- 
house is  partly  up  and  a  commencement  made  on  the  men's  dwelling.  Went 
ashore  in  the  evening  and  carried  on  for  about  two  and  a  half  hours. 

Tuesday — August  9,  1927. 

Weather  dull  with  a  great  deal  of  fog  all  day.  Unloading  going  on  steadily 
all  day,  mainly  hard  coal  and  provisions  being  handled.  Work  progressing  well 
on  the  storehouse  and  the  men's  dwelling.  The  Stanley's  launch  broke  down 
in  the  afternoon,  the  trouble  again  being  with  the  clutch.  In  the  evening  thd 
personnel  of  the  expedition  went  ashore,  unloaded  two  boats  and  put  the  perish- 
able stores  under  cover.  One  gang  of  the  construction  crew  worked  on  the  store- 
house at  night. 

We  established  communication  with  Port  Nelson  by  radio  which  should 
greatly  facilitate  the  transmission  of  messages  to  Ottawa. 

Received  a  message  from  Hon.  Charles  Dunning,  Minister  of  Railways  and 
Canals,  wishing  us  success.  He  also  stated  that  Port  Churchill  had  been  definitely 
selected  as  the  Hudson  Bay  port  and  intimated  that  the  work  would  be  pro- 
ceeded with  at  once.  A  reply  was  sent  thanking  him  on  behalf  of  the  outfit  for 
his  kind  wishes  and  giving  a  short  statement  as  to  the  progress  of  the  work. 

Wednesday — August  10,  1927. 

Weather  overcast  and  foggy.  Westerly  wind.  Unloading  general  cargo  all 
day.  Work  ashore  progressing  very  well.  Four  buildings  now  under  construc- 
tion, the  blubber  house  having  been  started  to-day.  The  construction  crew  also 
put  up  a  temporary  building  to  live  in.  The  personnel  of  the  expedition  carried 
on  with  unloading  again  in  the  evening.  A  party  of  Eskimos  arrived  in  a  sloop 
and  paid  us  a  visit.  Sent  a  message  to  the  Department  making  general  report 
of  progress  to  date. 

Thursday — August  11,  1927. 

Weather  very  fine  all  day.  Light  northeast  wind.  In  the  morning  we  were 
delayed  until  after  nine  as  our  only  motor  boat  was  giving  us  trouble.  The 
Stanley's  launch  is  now  definitely  out  of  commission  as  the  clutch  is  completely 
gone.  Have  asked  department  for  new  clutch  and  spare  parts  to  be  sent  on 
second  trip  of  Nascopie.  Unloading  cargo  all  day.  Work  on  buildings  going 
well  but  some  delay  to-day  as  the  construction  crew  and  part  of  the  base  pelr- 
sonnel  were  transferred  and  they  had  to  do  a  certain  amount  of  organizing  on 
their  own  account.  The  personnel  of  the  expedition  and  part  of  the  construction 
crew  worked  again  at  night. 
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Friday— August  12,  1927. 

Weather  very  fine,  easterly  wind. 

Unloaded  large  quantity  of  stores  and  material  but  some  delay  caused  by 
spring  tide  going  very  low  and  in  the  late  afternoon  boats  went  aground  too  far 
from  the  landing.  During  the  time  it  was  impossible  to  disch.rge  the  boats, 
sorting  and  distributing  materials  was  carred  out.  Supper  was  taken  early  and 
the  outfit  was  back  ashore  at  six  o'clock  in  order  to  make  the  mo.st  of  the  rising 
tide  to  get  the  goods  left  over  from  the  afternoon  on  to  the  beach. 

Buildings  aire  going  ahead  steadily,  a  number  of  anchorages  are  finis-hed  for 
the  radio  masts  and  one  of  the  plane  to  ground  radio  masts  was  erected. 

There  has  been  no  ice  in  sight  for  several  days. 

Saturday — August  13,  1927. 

Strong  easterly  wind — some  fog  in  the  morning.     No  ice  in  sight. 

Discharging  all  day.  Delayed  somewhat  in  the  middle  of  the  day  owing 
to  strong  easterly  blow  which  made  it  necessary  to  run  for  shelter  with  thfe 
scow.  The  personnel  worked  again  in  the  evening  unloading  boats  and  the 
scow  was  loaded  with  30  barrels  of  coal  oil  to  be  ready  for  discharging  in  the 
morning.  Buildings  are  progressing  well,  the  two  plane  to  ground  radio  masts 
are  set  up  and  the  first  section  of  one  of  the  radio  masts  erected. 

Sunday — August  14,  1927. 

Weather  very  fine  and  bright,  light  easterly  wind.     No  ice  in  sight. 

At  7  a.m.  lifted  anchor,  went  alongside  Larch  and  took  coal  all  day,  using 
bags  which  were  dumped  into  bunkers.  Discharging  going  on  all  day.  Two 
of  construction  gangs  working  ashore.  Butler's  gang  would  not  work.  All  the 
personnel  of  ''B"  base  now  living  on  shore.  Coaling  continued  until  10.45  p.m. 
and  by  that  time  120  tons  of  coals  were  on  board.  Unloading  boats  in  the 
evening  on  shore  until  10.15  p.m. 

Monday— August  15,  1927. 

Weather  fine,  bright  and  clear.    No  ice  in  sight. 

Taking  coal  alongside  Larch  all  day.  W^hen  they  knocked  off  at  10.45  p.m. 
had  taken  190  tons  for  two  days.  Sent  two  fusilage  cases  ashore  and  up  the  hill, 
as  well  as  several  boatloads  of  general  cargo.  Buildings  progressing  well.  The 
men's  dwelling  covered  in  to-day  and  two  sections  of  one  large  marconi  mast 
erected.  Unloaded  several  boats  at  night.  Wrote  report  on  progress  to  Mr. 
Johnston,  Deputy  Minister  of  Marine  and  Fisheries,  to  go  forward  to-morrow 
morning  by  Nascopie,  of  the  Hudson's  Bay  Company. 

Tuesday— August  16,  1927. 

Weather  very  fine  and  bright,  light  north  wind.    No  ice  in  sight. 

Continued  taking  coal  all  day.  At  10  p.m.  when  men  stopped  had  263  tons 
for  three  days.  In  the  morning  two  wings  for  the  planes  were  taken  ashore  and 
safely  landed — a  trip  for  each  wing.  This  operation  took  up  the  whole  morning 
and  was  carried  out  in  a  most  satisfactory  and  efficient  manner  by  Major 
Lawrence,  'his  officers  and  men. 

Four  boatloads  and  one  scowload  of  general  cargo  was  sent  ashore  in  the 
afternoon,  the  boats  only  being  discharged  at  night  as  the  tide  was  low  in  the 
afternoon.  One  tractor  was  loaded  on  the  scow  to  be  ready  to  be  taken  back 
to  the  ship  in  the  morning. 

The  Nascopie  stopped  outside  about  4  a.m.  and  the  mail  from  the  ships  was 
sent  off  to  her.  Very  little  cargo  remains  on  board  the  Larch  for  Base  "B". 
Finished  coaling  at  10  p.m.    Pulled  away  from  the  Larch  and  anchored. 

Buildings  progressing  well.  One  large  radio  mast  completed  and  the  erec- 
tion of  the  other  will  be  started  in  the  morning. 
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Wednesday — August  17,  1927. 

Light  southwest  wind,  fine.  No  ice  in  sight  and  no  ice  reported  by  officers 
who  made  two  flights  with  the  ''Moth"  in  the  evening.  The  last  of  the  cargo 
for  ''B"  base  was  sent  ashore  in  the  evening,  and  this  included  the  large  empty 
wing  case.  Fair  progress  being  made  with  the  buildings.  The  second  radio  mast 
on  top  of  the  hill  was  erected  to-day.  Plane  to  ground  radio  is  being  tested  out 
and  they  w^ere  able  to  phone  the  Stanley;  unloading,  sorting  and  assembling 
goods  and  material  going  on  ashore. 

Thursday— August  18,  1927. 

Weather  fine,  light  easterly  wind.    No  ice  in  sight. 

Unloaded  large  wing  case  and  several  boats.  Returned  a  variety  of  equip- 
ment to  the  Larch  that  we  had  been  using  ashore,  and  straightened  out  a  lot  of 
small  details.  Buildings  going  ahead  well.  The  aerial  for  large  Marconi  set 
went  up  in  morning.  Riggers  finished  at  this  base.  Ready  to  leave  in  the  late 
afternoon. 

The  personnel  of  the  expedition  at  Base  "B"  is  as  follows: — 
Flight  Lieut.  Leitch,  R.C.A.F. 
Flying  Officer  Ashton,  R.C.A.F. 
Dr.  Wickwire,  M.O. 
Radio  Engineer  Hudon. 
Radio  Operator  Bunt. 
Corporal  Mclnnis,  R.C.M.P. 
Ed.  Lefebre,  Storekeeper. 
Flight  Sgt.  Ramsden,  R.C.A.F. 
Sgt.  W.  Keighley,  R.C.A.F. 
Corp.  D.  B.  Chambers,  R.C.A.F. 
Corp.  F.  J.  Ewart,  R.C.A.F. 
Sgt.  Major  Pearson,  R.C.C.S. 
Mr.  Millette,  Cook. 

Harry  Cahoon,  second  cook,  the  last  to  come  out  with  the  construc- 
tion crew. 
The  construction  crew  remaining  at  this  base  to  finish  buildings  consists 
of  five  carpenters  and  five  handymen. 

As  the  clutch  of  the  Stanley's  launch  had  given  out  and  the  boat  could  only 
be  used  going  ahead,  it  was  necessary  to  take  the  Base  ''B"  launch  in  place  of  it 
as  it  is  essential  to  have  a  boat  that  will  manoeuvre  well  for  unloading.  Leaving 
the  damaged  launch  at  Nottingham  was  not  satisfactory  but  the  only  thing  we 

could  do. 

Left  Nottingham  Island  at  6.30  p.m.  preceded  by  about  an  hour  by  the  Larch 
and  shaped  our  course  for  Big  Island. 

Friday — August  19,  1927. 

Going  ahead  steadily  throughout  the  night  and  all  day.  Visability  only 
about  8  miles  on  each  side  but  no  ice  seen  between  Nottingham  Island  and  Ashe 
Inlet.  Arrived  off  Ashe  Inlet  5  p.m.  anchored  inside  6.15  p.m.  Few  bergs  off 
inlet.    Will  make  an  examination  for  a  site  for  Base  ''C"  in  the  morning. 

Saturday— August  20,  1927. 

Too  much  fog  all  day  to  make  flight  with  the  "Moth".  Major  Lawrence, 
Carr-Harris  and  myself  went  ashore  with  the  launch  and  made  an  examination 
on  foot  of  the  upper  end  of  the  inlet.  We  found  a  small  stream,  a  fall  of  about 
15  ft.  and  a  fairly  large  lake  about  a  mile  back  but  no  suitable  place  for  a  base. 
Very  desolate  place.    Very  much  less  life  here  than  at  Nottingham  Id. 
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In  the  afternoon,  the  photographer,  Mr.  George  Valiquette,  went  ashore  and 
took  some  general  pictures.  Fishing  at  the  foot  of  the  fall  was  tried  but  with 
no  results.  A  net  set  out  by  Captain  Hearn  contained  nothing  when  lifted  in  the 
morning. 

We  remained  at  anchor  as  the  weather  was  so  dirty  all  day  that  it  was  not 
wise  to  attempt  to  go  to  Lake  Harbour. 

Wireless  reception  in  this  inlet  reported  by  the  operators  to  be  rather 
unsatisfactory. 

Sunday— August  21,  1927. 

In  the  early  morning  weather  too  thick  and  fogg>'  to  tiiink  of  going  to  Lake 
Harbour.  Had  message  from  Larch  lying  off  High  Bluff  Island  that  weather 
calm  and  moderating.  Left  Ashe  Inlet  11a.m.  proceeded  toward  Lake  Harbour. 
Iceberg  grounded  fair  in  entrance  to  Ashe  Inlet.  Arrived  close  to  Beacon  Island 
about  10  miles  outside  Lake  Harbour  and  anchored.  Went  to  head  of  inlet  in 
launch  and  made  an  examination.  Major  Lawrence  also  made  a  flight  with  the 
''Moth"  and  will  have  to  make  another  as  he  did  not  locate  anything. 

Met  Mr.  McGibbon,  manager  of  the  Hudson  Bay  Company.  The  situation 
right  at  the  post  is  not  of  the  best. 

Both  ships  very  nearly  touched  a  reef,  though  anchored  in  17  fathoms. 

Received  two  messages  to-day  from  Nottingham  Island,  which  we  assume 
to  be  sent  by  Marconi  set  as  they  were  on  600  metre  wave  length. 

Brought  two  Eskimo  pilots  out  with  us,  one  for  Stanley  and  one  for  Larch. 

Monday — August  22,  1927. 

Weather  too  foggy  in  early  morning  to  start.  Lifted  anchor  10  a.m.  and 
proceeded  towards  Lake  Harbour,  passing  to  westward  of  Beaeon  Island  and 
by  a  ver>'  roundabout  course  about  a  mile  into  inlet  where  we  anchored  at  12 
noon.  The  Larch  followed  shortly  afterwards.  Each  ship  w^as  piloted  by  an 
Eskimo  from  the  Post.  Major  LawTence  made  a  flight  and  covered  a  consider- 
able area  but  found  nothing  suitable.  Went  up  to  the  post  in  the  launch  and 
made  a  further  examination  but  the  situation  is  not  good.  Decided  to  make 
another  flight  in  the  evening  which  was  done  but  with  no  better  results. 

Both  ships  remained  at  anchor  in  the  inlet  for  the  night.  This  anchorage 
is  sheltered  all  round.  We  w^re  visited  by  a  number  of  Eskimo  families.  They 
were  setting  out  on  a  hunt  and  were  travelling  in  first  class  whale  boats. 

Tuesday,  August  23,  1927 

Made  a,n  examination  of  several  coves  and  lastly  of  Lake  Harbour  Hudson 
Bay  Post  and  found  nothing  suitable  for  a  base.  Our  material  and  equipment 
could  not  have  been  put  ashore  at  any  of  these  places  in  any  reasonable  time, 
nor  could  planes  be  handed  from  beach  to  water  and  vice  versa.  Decided  to 
cross  the  Strait  and  try  Wakeham  Bay.  Left  Lake  Harbour  at  2  o'clock, 
dropped  Eskimo  pilot  at  2.55  p.m.  abeam  Beacon  Island  and  proceeded  towards 
Wakehiam  Bay.  Course  S.  80  E.  mag.  At  8.30  p.m.  stopped  to  await  daylight, 
10  miles  off  Wales  Island. 

No  ice  was  seen  between  Lake  Harbour  and  the  stopping  point  for  the  night 
with  the  exception  of  one  berg  in  midstrait. 

Wednesday,  August  21^,  1927 

Got  under  way  outside  at  3  a.m.  proceeded  slowly,  weather  thick.  At 
entrance  to  Wakeham  Bay  7  a.m.  anchored  at  Hudson's  Bay  Company's  Post 
in  bay,  S.05.  Went  ashore,  looked  over  ground  and  found  veiy  satisfactory 
position  near  Hudson's  Bay  Company's  Post  for  site  for  Base  "  C  ''.  The 
Moth  made  flight  but  could  not  locate  anything  nearly  as  good.     There  is  a 
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fair  beach  which  will  have  to  be  cleared  of  large  stones  and  on  the  shore 
side  a  verv  decent  flat  grassy  meadow.  In  the  afternoon  all  hands  employed 
in  cleaning  up  the  beach.  Put  two  tractors,  derricks  and  some  other  necessary 
equipment  ashore,  also  laid  out  positions  for  buildings,  ready  for  a  big  day 

to-morrow.  ^^      „^  ,  _         ,   ,.        .,       . 

Revillon  Freres  also  have  a  post  here.  Met  Mr.  Watt  and  his  wife  of 
the  Hudson's  Bay  Company,  and  Messrs.  Grassett  and  Berthe  of  Revillon 
Freres.  There  are  quite  a  number  of  Eskimos  here  at  the  present  time  and 
they  appear  to  be  greatly  interested  in  all  our  doings. 

No  ice  here  and  for  10  miles  off  Wales  Island,  Wakeham  Bay. 

Thursday.  August  25,  1927 

Weather  cloudy  with  light  showers  in  the  afternoon.    Wind  variable. 

Unloading  all-  day,  material  being  lumber  mainly.  Eleven  boat  loads  and 
two  scows  sent  ashore.  Some  more  cleaning  up  of  beach  was  done  at  low  water. 
The  tractors  'can  now  come  right  down  the  beach.  Materials  are  unloaded 
direct  from  the  boats  or  scow  into  store-boats  which  are  hauled  to  the  site  of 
the  building  for  which  they  are  intended.  The  erection  of  one  derrick  is  about 
completed  and  another  commenced.  Woi^k  on  foundation  on  men's  quarters 
was  begun.    Very  satisfactory  progress  for  the  first  day  here. 

Friday,  August  26,  1927 

Sent  seven  boat  loads  of  lumber  ashore.  In  the  afternoon  loaded  two 
more  but  could  not  discharge  them  as  it  was  blowing  too  strong  from  the  north- 
west right  on  the  beach.  Had  to  leave  Moth  on  mooring  as  it  was  too  rough 
to  go  near  it  in  a  dory.  Work  ashore  going  well.  The  framing  of  men's 
quarters  and  storehouse  going  up.  Foundations  for  the  blubber  house  about 
completed.  Both  derricks  erected.  Anchorage  for  Marconi  masts  started,  more 
beach  cleaned  up.  It  is  to  be  regretted  that  we  had  this  blow  but  for  all  that 
the  progress  is  very  fair. 

Saturday,  August  27,  1927 

Very  much  delayed  by  wind  again  to-day.  Were  able  to  send  only  nine 
boats  to  the  beach.  Had  to  knock  off  altogether  about  4  p.m.  Work  on 
buildings  going  ahead  satisfactorily.  Framing  of  men's  dwelling  nearly  all 
up  and  storehouse  being  covered  in.  Anchorage  and  base  excavation  for  one 
Marconi  mast  ready  to  be  concreted.  Yesterday  afternoon  when  the  wind 
freshened  suddenly  to  half  a  gale  we  had  the  Moth  on  the  mooring.  It  was 
too  rough  to  approach  it  in  a  dory  so  it  had  to  be  left  to  ride  it  out.  During 
the  night  the  Moth  capsized  and  is  a  wreck.  Major  Lawrence  salvaged  it 
to-day  but  it  is  practically  a  total  loss. 

Sunday,  August  28,  1927 

Fine  weather  all  day.    Light  variable  winds. 

Sent  eleven  boat  loads  ashore  to-day  and  one  scow  of  steel  masts,  etc. 
Had  a  look  over  the  work  in  the  morning  and  it  is  going  ahead  satisfactorily. 
The  men's  dwelling  and  the  storehouse  are  being  closed  in  and  the  framing  of 
the  blubber  house  is  well  advanced  though  only  started  this  morning.  Concrete 
anchorages  for  the  radio  masts  were  being  put  in.  We  expect  the  ss.  Beothic 
some  time  to-night. 

Monday,  August  29,  1927 

The  Beothic  arrived  about  6  a.m.  bringing  Constable  Murray  of  the 
R.C.M.P.  who  will  be  attached  to  Base  "  C  "  also  two  families  of  Cape  Dorset 
Eskimos  supplied  by   Mr.   Parsons  of  the  Hudson's   Bay   Company.     These 
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Eskimos  will  eventually  go  to  Nottingham  Is'land.  Went  aboard  the  Beothic 
and  saw  Mr.  McKenzie,  of  the  Interior  Department,  who  had  been  good  enough 
to  brinof  Murray  and  our  Eskimos  across  to  us.  Sent  off  mail  by  this  ship 
which  left  for  Port  Burwell  about  10  a.m.  Unloading  going  ahead  well.  The 
power  house  framing  is  going  up. 

Tuesday,  August  30,  1927 

Strong  northeast  wind  all  day.  Were  able  to  unload  only  four  boats  as 
it  was  too  rough.  Very  discouraging.  The  work  on  shore  progressing  ver\' 
well.  Tlie  men's  quarters  and  store  were  all  covered  in,  the  blubber  house  and 
power  house  going  up  rapidly,  anchorages  for  one  radio  mast  finished. 

Wednesday,  August  31,  1927 

Weather  fine  with  light  northwest  wind. 

Unloading  went  very  well,  14  boats  and  two  scows  being  sent  to  the  beach, 
the  last  scow  in  the  evening  with  a  fusilage  case  on  board — landed  in  the  dark. 
The  men's  dwelling,  storehouse,  blubber  house  and  power  house  advancing 
steadily.  The  asbestos  roofing  is  being  put  on  the  former.  Two  more  anchor- 
ages for  Marconi  masts  were  finished  to-day. 

Thursday,  September  1,  1927 

Weather  fine  again  to-day,  easterly  wind  off  shore. 

Loaded  nine  boats  and  three  scows,  one  scow  had  40  drums  of  gasoline, 
one  a  fusilage  case,  and  one  aeroplane  engine  and  spare  parts.  Buildings  going 
very  woll,  one  Marconi  mast  up  about  80  feet.  Anchorages  for  other  mast  all 
complet'^d  except  one. 

Friday,  September  2,  1927. 

Weather  fine.    Light  easterly  wind. 

Sent  11  boat  loads  to  the  beach  and  the  scow  with  large  wing  case  and  '^"ings. 
This  was  very  successfully  landed  by  Major  Lawrence  and  personnel  of  expedi- 
tion. At  Nottingham  Island  we  took  the  wings  out  of  the  case  but  here  we  were 
able  to  land  the  case  and  wings  together.  Building  operations  still  progressing 
favourably.  Anchorages  for  Marconi  masts  finished  and  one  mast  practically 
completed  150  feet  in  height. 

Saturday,  September  3,  1927. 

Weather  wet  in  early  morning  but  cleared  later. 

Eleven  boats  and  two  scows  unloaded  to-day.  Men's  dwelling  being  sheathed 
inside,  storehouse  practically  finished,  blubber  house  and  power  house  well 
advanced,  foundations  for  engines  being  laid  in  latter.  One  Marconi  ma^t  com- 
pleted. We  found  that  a  certain  amount  of  cargo  for  Base  ''  A  "  has  to  be  shifted 
in  order  to  get  at  the  lumber.  This  is  being  done  at  every  opportunity  without 
interfering  with  unloading. 

Sunday,  September  4,  1927. 

Weather  very  dirty  all  day.    Strong  N.W.  wind  and  rain. 

Shore  party  could  do  nothing  in  the  way  of  unloading.  The  first  and  only 
boat  sent  ashore  was  swamped  on  the  beach  and  it  was  not  possible  to  work. 
We  unloaded  a  boat  that  was  ready  to  be  sent  ashore  and  knocked  off.  The 
construction  crew  carried  on  sheathing;  the  inside  of  the  buildings.  The  first 
section  of  the  second  Marconi  mast  was  erected. 


28 

Monday,  Septeinber  5,  1927. 

Weather  dull    Light  westerly  wind. 

Had  a  very  successful  day  with  the  unloading  as  we  sent  4  boats  and  10 
scows  ashore.  This  is,  I  think,  the  record  so  far.  The  scow  carried  296  barrels 
of  gasolene,  coal  oil,  brick  and  cement.  Buildings  making  good  progress.  One 
hangar  has  been  commenced  and  the  second  Marconi  mast  is  up  over  100  feet. 

Tuesday,  September  6,  1927. 

Weather  very  fine  in  morning.     Moderate  northwest  wind  in  the  afternoon. 

Fourteen  boats  and  four  scows  unloaded.  We  had  to  stop  using  the  scow 
in  the  afternoon  on  account  of  wind.  All  the  gasolene,  coal  oil,  cement,  brick, 
provisions  and  coal  are  now  ashore.  The  partitions  in  the  men's  dwelling  are 
nearly  finished,  the  foundation  in  the  power-house  as  well  as  the  framing  of 
one  hangar  is  well  advanced,  the  storehouse  finished  and  the  second  Marconi 
mast  completed  with  aerial. 

Wednesday,  September  7,  1927. 

Weather  fine,  strong  northwest  wind.  Only  five  boats  and  two  scows  sent 
ashore  to-day.  We  were  delayed  a  good  deal  by  wind.  Buildings  going  ahead 
in  a  satisfactory  manner.  The  hardwood  flooring  of  kitchen,  storeroom  and 
pantry  in  men's  dwelling  almost  finished;  the  partitions  of  this  building  com- 
pleted. 'Floor  being  laid  in  power-house  and  one  hangar  going  up  rapidly. 

Thursday,  September  S,  1927. 

Weather  very  fine.    Light  northwest  wind. 

All  hands  turned  out  at  4  a.m.  and  put  the  spare  wing  case,  slipway  trolley, 
etc.,  ashore.  At  8.45  a.m.  went  alongside  the  Larch  and  began  coaling,  which 
was  carried  on  until  4  p.m.,  when  we  had  taken  50  tons  aboard.  After  four  took 
tractor  aboard  and  some  material  from  shore  and  got  scow  ready  to  be  hoisted 
in.  Work  on  buildings  going  ahead  well.  The  two  cooks  and  the  construction 
crew  of  ten  men  sleeping  ashore  at  night.  Only  some  odds  and  ends  remain  to 
be  sent  to  the  beach  in  the  morning. 

Friday,  September  9,  1927. 

Taking  coal  all  day  from  7  a.m.  to  11  p.m.  The  personnel  of  the  expedi- 
tion working  ashore  getting  organized  and  settled  but  having  meals  aboard. 
They  went  ashore  finally  at  8  p.m. 

The  personnel  of  Base  ''  C  "  is  at  present: — 

Sqdn.  Leader  Lawrence,  R.C.A.F. 

F/0  Carr-Harris,  R.C.A.F. 

Mr.  Walsh,  Radio  Engineer. 

Lieut.  Wm.  Laurie,  R.C.C.S. 

W.  J.  K.  Clothier,  M.O.H. 

Flight  Sgt.  Black,  R.C.A.F. 

Sgt.  Caggie,  R.C.A.F. 

Corp.  Warner,  R.C.A.F. 

Corp.  Riggs,  R.C.A.F. 

Mr.  E.  Axcell,  Radio  Operator. 

Mr.  R.  Lemieux,  Storekeeper. 

Const.  J.  xVTurray,  R.C.M.P. 

Mr.  Dorey,  Chief  Cook. 

Mr.  Dacey,  Assistant  Cook. 

To  be  joined  later  by  myself,  Mr.  O'Malley,  Secretarj^,  and  Mr.  Valiquette, 
Photographer. 
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The  hangar  is  going  up  rapidly,  the  frames  all  erected  as  well  as  the  truss 
and  some  of  the  sheathing  in  place.  The  foundations  in  the  power-house  being 
completed  and  work  on  the  other  buildings  is  going  on  steadily. 

Saturday,  September  10,  1927. 

Taking  coal  all  day  until  4  p.m.  when  we  finL-hed,  having  taken  in  all  200 
tons.  Weather  wet  and  stormy.  Left  the  Larch  at  4.10  p.m.  and  anchored  as 
too  thick  to  leave  for  Port  Burwcill.  Work  being  carried  lorward  on  shore  but 
only  with  a  construction  crew  of  ten  men  who  will  remain  to  finish  the  build- 
ings. The  remainder  of  the  construction  crew  was  employed  on  board  the 
Larch  shifting  and  loading  cargo. 

Sunday,  September  11,  1927. 

Got  under  way  at  Wakeham  Bay  at  4.45  a.m.  and  procee<:led  at  full  speed 
towards  Port  Burwell  followed  by  the  Larch.  Steaming  steadily  ahead  until 
4  p.m.  when  fog  shut  down  thick  and  we  slowed  to  half  sp>eed — at  the  rate  of 
about  6  knots.    Saw  no  ice  anywhere;  good  visibility  up  to  4  p.m. 

Divine  service  was  held  in  the  mess  room  at  10.30  a.m. 

Monday,  September  12,  1927. 

Arrived  at  Port  Burwell  at  6.30  a.m.  Received  our  first  mail  from  civilizu- 
tion  since  we  left.  It  was  brought  north  by  tlie  Nascopie.  Mr.  Coghill,  who 
was  left  here  on  our  way  to  Nottingham  Is-land,  to  look  over  the  situation,  came 
aboard  and  reported  that  there  were  only  two  sites  in  the  vicinity  that  need  be 
considered.  We  examined  them  both  and  decided  on  the  one  near  the  old 
Moravian  Mission  House.  The  site  is  situated  beside  a  narrow  channel  which 
will  give  good  shelter  for  planes  and  will  be  satisfactory  for  taking  off  and  land- 
ing winter  or  summer.  We  will  rent  the  Old  Mission  House  from  the  Hudson's 
Bay  Company  for  living  quarters,  storehouse,  etc.  This  decision  wa*  arrived 
at  by  reason  of  the  fact  that  the  season  is  well  advanced  and  our  time  is  short, 
that  landing  facilities  are  poor,  which  will  cause  delay,  and  also  because  our 
crew  for  handling  cargo  and  erecting  buildings  is  now  greatly  reduced  as  we 
have  dropped  a  good  many  men  at  Bases  "  B  "  and  ''  C."  In  the  late  afternoon 
we  sent  two  boat  loads  ashore. 

Tuesday,  September  13,  1927. 

Sent  the  scow  ashore  first  thing  loaded  with  materials  for  working,  the 
tractor,  etc.  and  during  the  day  managed  to  unload  eight  boats.  The  current 
through  the  tickle  was  so  strong  that  we  had  to  send  the  scow  back  outside. 
a  run  of  about  six  miles.  We  cannot  unload  boats  at  the  Mission  at  dead  low 
water.  Commenced  laying  the  slipway  and  will  improve  the  beach  at  the 
Mission.  Laid  out  positions  for  Marconi  masts  and  anchors.  Consider  we 
got  along  fairly  well  under  the  circumstances  and  as  we  get  organized  should 
do  better. 

Wednesday,  September  14,  1927. 

Weathel*  very  bad,  gale  from  northeast  with  rain  and  fog.  Rain  stopped 
at  noon.  Worked  hard  all  day  to  get  five  boats  loaded  and  sent  ashore. 
Progress  not  satisfactory  but  the  best  that  could  be  done  under  existing  weather 
conditions. 

Thursday,  September  15,  1927. 

Weather  conditions  improved.     ^loderate  northeast   wind. 
Sent  7  boat  loads  and  one  large  scow  ashore.     Four  of  the  boat  loads  and 
the  scow  went  over  the  bar  to  the  hangar  site.    Foundations  being  prepared  for 
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the  hangar  and  power  house,  drilling  started  for  anchorage  bolts  of  masts, 
derrick  at  hangar  being  erected.  The  situation  here  is  rather  difficult.  We 
can  only  work  over  the  bar  to  the  hangars  for  three  hours  and  at  the  Mission 
we  must  stop  two  hours  before  high  water.  However,  as  soon  as  the  slipway- 
is  finished  we  will  be  able  to  make  better  time  unloading  at  the  hangars  and  at 
the  Mission  when  the  second  tractor  arrives  on  the  Canadian  Raider  we  will 
with  the  improved  beach  be  able  to  work  at  all  stages  of  the  tide.  The  Cana- 
dian Raider  was  reported  to-day  about  165  miles  south  of  Cape  Chidley. 

Friday,  September  16,  1927. 

Weather  reasonably  fine.     Moderate  northeast  wind. 

Sent  eight  boats  and  two  scow  loads  ashore  to-day.  Four  boats  and  one 
scow  were  unloaded  at  hangar  site  in  morning  and  the  remaining  four  boats 
and  one  scow  were  to  be  unloaded  at  the  Mission  at  high  water  at  midnight. 
Work  is  progressing  slowly  ashore.  One  derrick  is  finished  and  ready  for  use. 
We  have  not  yet  succeeded  in  getting  the  rock  drills  properly  tempered  and 
are  still  experimenting.     Hope  to  have  them  right  to-morrow. 

Saturday,  September  17,  1927. 

At  5.30  a.m.  lifted  anchor  and  proceeded  towards  the  Button  Islands  to 
try  and  locate  the  Raider  as  she  has  been  outside  in  the  fog  somewhere  for 
several  days.  Cruised  around  in  vicinity  of  Button  Islands  but  thick  fog  out- 
side. Master  of  Raider  finally  reported  himself  60  miles  off  Chidley  in  thick 
fog  so  we  turned  back.  We  gave  him  our  position  several  times  but  it  would 
have  been  unsafe  to  venture  outside  into  the  fog  as  we  would  probably  become 
lost  and  in  the  same  plight  as  the  Raider.  Arrived  at  Port  Buirwell  at  11.15 
a.m.  and  anchored.  The  Stanley  went  out  again  about  4  p.m.  but  the  Raider 
apparently  went  right  on  without  delivering  our  cargo. 

The  unloading  went  very  well  to-day,  ten  boat  loads  and  two  scow  loads 
being  sent  ashore.  This  is  -the  record  so  far  for  Port  Burwell.  The  sills  for  the 
hangar  are  being  laid,  the  foundations  for  the  power  house  is  well  advanced 
and  the  drilling  for  the  anchorage  bolts  is  making  progress.  A  congestion  of 
lumber  on  the  beach  was  also  cleaned  up. 

Sunday,  September  18,  1927. 

Unloading  going  ahead  steadily.  Got  word  Canadian  Raider  coming  back 
to  Burwell  presumably  on  orders  from  Ottawa.  Left  Burwell  12.10  p.m.  to  meet 
her.  Steamed  in  and  out  of  there  all  afternoon  but  did  not  see  the  Raider. 
Returned  Burweli  6  p.m.  This  business  of  running  after  the  Raider  is  causing 
us  delay.  Four  boat  loads  and  one  scow  load  sent  ashore.  We  have  b'een 
employing  natives  unloading  on  beach  as  we  were  short-handed  and  being  Sun- 
day they  would  not  work,  consequently  we  did  not  do  so  much  to-day. 

Monday,  September  19,  1927. 

Left  Burwell  4.40  a.m.  to  meet  Raider  and  escorted  her  in  arriving  7  a.m.  We 
had  our  supplies  unloaded  at  9  a.m.  and  could  have  been  finished  sooner  only 
the  Raider  crew  knocked  off  for  breakfast.  The  Raider  left  at  10  a.m.  Work 
delayed  to-day  on  account  of  heavy  westerly  wind.  Only  four  boats  unloaded. 
The  tractor  which  came  by  the  Raider  was  sent  ashore  in  the  afternoon  as  well 
as  some  other  supplies  that  came  by  this  vessel.  The  construction  work  is 
going  ahead  slowly  but  it  should  go  ahead  better  very  shortly.  The  excavation 
for  sills  of  hangar  and  foundation  of  power  house  has  been  slow  as  many  stones 
and  boulders  had  to  be  removed. 
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Tuesday,  September  20,  1927. 

Weather  cloudy.     Variable  wind. 

Four  boats  and  one  scow  loaded  to-day.    Sills  for  hanger  laid,  framing  of 
power  house  going  up,  base  for  mast  being  put  in,  drilling  for  mast  anchorage 
bolts  making  fine  progress.     Loading  boats  and  scow  again  at  night  in  order 
to  discharge  at  high  water  about  daylight  in  the  morning. 

Wednesday,  September  21,  1927. 

*  Beautiful  calm  day.  Sent  fifteen  boat  loads  and  three  scow  loads  ashore. 
Were  able  to  use  part  of  falling  tide  in  morning  and  rising  in  afternoon.  Most 
of  the  material  unloaded  went  to  the  Mission.  No  framing  started  yet  on 
hangar  but  frame  of  power  house  practically  finished.  Both  bases  for  Marconi 
masts  completed.  Loading  boats  and  scow  at  night  to  be  ready  for  morning 
tide. 

Thursday,  September  22,  1927. 

Weather  very  fine,  calm. 

Only  four  boat  loads  and  one  scow  sent  ashore.  Men  employed  carrying 
steel  for  masts  up  the  hill  and  clearing  up  lumber  on  the  beach  at  the  hangars. 
Framing  of  hangar  going  up,  one  mast  being  erected  and  power-house  being 
sheathed. 

Friday,  September  23,  1927. 

Weather  very  fine.     Light  variable  wind. 

Five  boats  and  two  scows  sent  ashore  to-day.  Framing  of  hangar  pro- 
gressing favourably,  power-house  sheathing  going  ahead,  one  Marconi  mast 
nearly  finished,  three  holes  drilled  for  anchor  bolts  of  second  mast,  clearing 
lumber  from  beach  at  hangar.  Several  rocks  blasted  in  order  to  lay  another 
length  of  slipway.  The  Raider  was  to-day  reported  to  be  in  touch  by  radio 
with  Port  Churchill. 

Archdeacon  Fleming  of  Toronto  who  has  been  here  for  a  few  days  came 
aboard  in  the  evening  and  held  a  very  nice  service  for  us. 

Saturday,  September  21^,  1927 

Sent  the  scow  ashore  at  7.10  a.m.  loaded  with  the  first  fu?ilage  eas€  and 
landed  it  safely  at  the  hangars.     In  the  afternoon  two  boats  and  another  scow 
were  loaded  to  be  discharged  at  high  tide  this  evening  about  8  o'clock.     The 
remainder  of  the  personnel  of  this  base  ti-ansferred  ashore  for  good.     The  power 
house  and  one  hangar  are  making  fair  progress  and.  one  Marconi  jna^  was» 
completed  to-day.     Had  a  message  from  Sqdn.  Leader  Lawrence  stating  that 
there  is  a  shortage  of  eleven  thousand  feet  of  lumber  at  Base  ''  C  ".     It   is 
difficult  to  understand  how  this  can  be  but  it  means  that  we  will  have  to  take 
this  lumber  from  Base  ''  A  "  and  bring  it  back  to  Wakeham  Bay  in  the  Larch. 
It  is  possible  to  do  this  as  we  are  not  erecting  any  of  the  dwellings  at  this 
base.     It  is  necessary  to  bring  the  Larch   back   as  it  would   not   be   safe   to 
carry  this  lumber  as  a  deck  load  on  the  Stanley. 

Sunday,  September  25,  1927 

In  the  morning  the  large  wing  case  was  sent  to  the  hangar  site  and  safely 
landed  and  in  the  afternoon  four  boats  and  the  scow  with  the  fusilage  case 
were  taken  to  the  mooring  buoy  all  ready  to  be  discharged  at  high  water  in 
the  morning.  Fair  progress  was  made  on  the  hangar  and  the  power  house  is 
all  closed  in. 
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Monday,  September  26,  1927 

Strong  northeast  wind.     Light  soft  snow. 

Lifted  anchor  7  a.m.  tried  to  go  alongside  Larch  for  coal  but  there  was  too 
much  of  a  roll  on  so  we  had  to  come  back  and  anchor.  LTnloaded  fusilage 
case  and  tJiree  boats  at  hangars,  also  loaded  scow  and  two  boats  with  lumber 
for  Wakeham  Bay.  Weather  moderated  in  the  afternoon  and  we  put  aboard 
the  Larch  one  boat  load  and  one  scow  load  of  this  lumber  and  also  loaded 
the  scow  with  hangar  steel  and  gasoline  which  will  be  discharged  to-night  at 
high  water.  The  wet  weather  delayed  the  work  on  the  buildings  this  morning 
but  fair  progress  was  made  in  the  afternoon. 

Tuesday,  September  27,  1927 

Strong  westerly  wind.  Loaded  one  scow  and  sent  it  to  hangar.  At  7.15 
a.m.  lifted  anchor,  went  alongside  Larch  and  began  coaling,  8.45  a.m.  Had  to 
stop  at  12  noon  as  it  got  too  rough.  Anchored  again  12.30  p.m.  Could  do 
no  coaling  in  the  afternoon.  Work  ashore  going  ahead  slowly.  One  hangar 
partly  boarded  in,  power  house  making  some  progress  and  second  Marconi 
mast  being  erected.  The  construction  crew  had  to  sleep  on  the  Stanley  at 
night  as  it  was  too  rough  for  them  to  go  aboard  the  Larch. 

The  dredge  being  sent  by  the  Department  of  Railways  and  Canals  to 
Port  Churchill  sank  to-day  somewhere  oiT  the  Labrador  coast. 

W^ednesd  ly,  September  28,  1927 

Wind  moderated  for  a  while  in  morning. 

Loaded  scow.  Wind  increased  to  nearly  a  gale.  Got  scow  safely  ashore, 
however,  but  unable  to  unload  anything  more  or  to  take  coal.  Construction 
of  buildings  progressing  fairly  well.  Sills  of  second  hangar  being  laid,  steel 
truss  of  first  hangar  nearly  erected,  foundations  for  engines  of  power  house 
started  and  second  Marconi  mast  slightly  advanced.  Had  Marconi  message 
from  Captain  Bernier  on  Hopper  Barge  No.  2,  asking  if  there  is  any  coal  at 
Port  Burwell  Asked  the  Department  what  we  were  to  do  in  this  connection 
as  we  could  spare  possibly  200  tons. 

Thursday,  September  29,  1927 

Weather  fine.     Moderate  west  to  northwest  wind. 

Ono  boat  load  and  two  scow  loads  sent  ashore  to-day  and  one  boat  load 
of  lumber  put  aboard  Larch  for  Wakeham  Bay  and  another  on  Stanley  for 
Nottingham  Island.  Transferred  the  construction  gang  from  the  Larch  to 
the  Mission  where  they  will  remain  until  Base  "  A  "  is  completed.  The  truss 
for  the  first  hangar  erected,  power  house  foundations  ready  for  concreting,  second 
Marconi  mast  almost  finished.  Captain  Bernier  with  Hopper  Barge  No.  2 
and  convoy  reports  that  he  expects  to  reach  Port  Burwell  to-morrow. 

Friday,  September  SO,  1927 

Lifted  anchor  7  a.m.  and  went  alongside  Larch.  Began  coaling  8.10  a.m. 
Loaded  two  scows  and  two  boats.  Stopped  coaling  5  p.m.  and  anchored  as.it 
would  not  be  safe  to  be  alongside  at  night  in  the  narrow  harbour. 

Hangar  and  power  house  making  fair  progress.  Second  Marconi  mast 
completed. 

First  flight  to-day  at  Wakeham  Bay. 

Saturday,  October  1,  1927 

Moderate  northerly  wind. 

Hopper  Barge  No.  2,  Ocean  Eagle,  St.  Ann  and  scow  arrived  7.30  a.m. 
Arrangements   made   to   coal   them   with   Stanley's   crew.     Captain   Bernier   in 
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charge  of  convoy  arranged  to  pay  the.sc  men  65  cents  per  hour  by  day  and 
70  cent?,  per  hour  by  night,  the  union  rate  at  Halifax.  They  would  not'  work 
otherwise  and  could  not  be  forced  to  do  so.  The  St.  Ann  was  given  30  tons 
of  coal  by  3.30  p.m.  which  was  all  she  required  and  at  4  o'clock  work  was 
commenced  on  Hopper  Barge  No.  2.  This  was  carried  on  until  11  p.m.  Hope 
to  have  the  convoy  on  its  way  to-morrow.  The  last  scow  load  for  this  base 
was  sent  ashore  to-day.     Work  on  buildings  progressing  fairly  well. 

Sunday,  October  2,  1927 

Weather  very  fine.     Strong  northwest  wind. 

Coaling  Hopper  Barge  No.  2  all  day.  The  stevedoring  crew  went  ashore 
and  unloaded  some  boats.  The  motor  launch  for  ''  C  "  ba.se  was  broken  down 
all  day,  trouble  with  magneto.  Repairs  finished  m  the  evening.  The  tug 
St.  Ann  left  about  noon  for  Bathurst,  N.B.  Work  on  buildings  carried  on  all 
day.  Concrete  bases  in  power  house  finished,  hangars  making  progress.  The 
Hudson's  Bay  Company's  schooner  Fort  Garry  arrive<:l  from  Chimo  in  the 
evening. 

Monday,  October  3,  1927 

Finished  coaling  Hopper  Barge  No.  2  about  11  a.m.  Gave  *S^  Ann  32 
tons  anii  Hopper  Barge  88  tons.  Stanley  went  alongside  Larch  and  coaled 
until  5  p.m.  when  she  came  in  and  anchored  for  night.  Will  leave  for  Wakeham 
Bay  with  Larch  at  5  a.m.  to-morrow,  weather  permitting.  Took  three  surf 
boats  and  scow  on  board  Larch,  one  surf  boat  being  left  at  Port  Burwell  until 
the  return  of  Stanley  and  Larch  for  Wakeham  Bay.  Buildings  going  ahead 
steadily.  One  hangar  is  all  covered  in.  Captain  Bernier  received  orders  from 
Ottawa  to  send  Hopper  Barge  to  Port  Churchill,  to  winter  scow  at  Port  Burwell 
and  to  return  with  Ocean  Eagle. 

Tuesday,  October  4,  1927 

Lefc  Port  Burwell  5.30  a.m.  followed  by  Larch  on  course  N.  19  W.  magnetic 
for  Wakeham  Bay.  Weather  fine,  moderate  northeast  wind.  Passed  Hopper 
Barge  about  20  miles  north  of  us  at  4  p.m.  No  ice  seen  all  day.  Continued 
running  all  night. 

Wednesday — October  5,  1927 

Came  ahead  all  night,  slow  most  of  the  time.  Stopped  for  about  an  hour 
off  Wales  Island,  then  proceeded  into  Wakeham  Bay,  going  in  almost  to  the 
upper  end  as  we  had  some  repairs  to  make  to  the  crankpins  and  the  steering 
gear,  and  also  as  it  was  blowing  too  hard  outside  to  discharge  cargo.  Anchored 
at  9.10  a.m.  in  30  fathoms  of  water.  This  is  a  ver>^  fine  harbour  and  we  were 
landlocked  twice  when  we  anchored. 

Repairs  carried  on  all  day  and  completed  during  the  night.  The  Larch 
arrived  some  time  after  we  did  and  anchored  opposite  the  station. 

Sent  launch  outside  but  weather  too  rough  to  make  landing. 

Thursday— October  6,  1927. 

Repairs  to  engine  finished  during  night.  Left  upper  end  Wakeham  Bay 
7  a.m.  and  dropped  anchor  abeam  of  station.  Discharged  most  of  cargo  of 
lumber  brought  from  Burwell.  Went  ashore  and  inspected  buildings.  Men's 
dwelling  complete  outside,  inside  still  to  finish.  Hangar  No.  2  nearly  completed, 
other  buildings  practically  finished.  All  the  lumber  we  brought  from  Bur^'ell 
not  required  as  Foreman  Carpenter  had  made  a  mistake.  Thought  that  double 
ceilings  required  in  both  dwellings.    Will  use  balance  of  lumber  to  make  extra 
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carpenter's  shop.  Expect  buildings  will  be  completed  in  about  eight  days.  Gave 
instructions  to  master  of  Larch  to  remain  at  Wakeham  Bay  until  further  orders 
and  also  instructed  stevedoring  crew  to  go  ashore  and  help  finish  buildings.  The 
Hopper  Barge  passed  Nottingham  Island  at  noon  to-day.  Took  coal  from  the 
Larch  commencing  about  3  p.m.  and  finishing  at  10.30  p.m. 

In  afternoon  made  flight  with  Major  Lawrence  for  about  half  an  hour,  did 
not  go  far  as  visibility  poor.  Left  the  Larch  and  anchored  at  11.30  p.m.  Took 
aboard  two  families  of  Eskimoes  and  their  dogs  for  Nottingham  Island. 

Friday— October  7,  1927. 

Weather  fine.    Light  southwest  wind. 

Left  Wakeham  Bay  6.45  a.m.  Proceeded  towards  Nottingham  Island 
passing  along  south  shore  of  the  Straits  and  south  of  Charles  Island,  off  west 
end  of  this  island  5  p.m.  Continued  all  day  until  8  p.m.  at  full  speed  when  we 
modulated  to  slow,  maintaining  this  all  night. 

No  ice  seen  all  day  with  exception  of  one  berg. 

Saturday— October  8,  1927. 

Arrived  Nottingham  Island  7.30  a.m.    Weather  very  fine,  bright  and  calm. 

Unloaded  all  supplies  for  this  base.  Took  motor  launch  ''S"  which  had 
broken  clutch  aboard  and  replaced  it  by  launch  "C".  Inspected  the  buildings 
which  are  not  completely  finished,  there  being  a  little  work  still  to  be  done  in 
officers'  and  men's  dwellings  and  on  No.  2  hangar.  All  of  this  work  can  be  com- 
pleted by  the  personnel.  One  plane  is  ready  to  take  the  air.  We  delivered  the 
two  families  of  Eskimoes  with  their  dogs  and  goods  and  took  on  board  the  con- 
struction crew,  i  am  not  satisfied  with  the  work  of  this  crew  as  they  have  been 
here  two  months  and  four  days  and  should  have  had  work  completed.  Left 
Nottingham  Island  2.20  p.m.  for  Wakeham  Bay.  Weather  exceedingly  fine  and 
calm.  Continued  running  all  night  as  it  w^as  bright  moonlight.  Slowed  for  part 
of  time  to  arrive  by  daylight. 

No  ice  seen. 

The  work  performed  by  the  construction  crew  at  Nottingham  not  very 
satisfactory  as  this  crew  has  been  on  the  ground  for  64  days  with  a  large  gang 
to  help  them  at  the  start  and  the  buildings  were  not  completed  when  they  left. 

Sunday-October  9,  1927. 

Weather  very  fine.     Moderate  northwest  wind. 

Arrived  back  at  Wakeham  Bay  10.30  a.m. 

Transferred  construction  crew  from  Nottingham  Island  to  Larch  ready  to 
go  to  work  here  in  morning.  Balance  of  day  making  out  statements,  etc.,  to 
send  to  Ottawa.  Reports  from  shore  are  to  effect  that  Base  "C"  will  be  finished 
about  Wednesday. 

Monday— October  10,  1927. 

Moderate  northwest  wind.    Good  deal  of  snow  in  afternoon. 

At  7  a.m.  lifted  anchor  and  went  alongside  Larch.  Took  coal  until  5.30  p.m. 
when  we  let  go  and  went  to  anchor.  Shore  work  going  ahead  aided  by  men  from 
Nottingham  Island.  Spent  two  hours  on  shore  in  the  morning.  Report  now  is 
that  buildings  will  be  finished  about  Saturday.  In  the  afternoon  engaged  on 
board  preparing  reports,  time  sheets,  etc.,  for  Ottawa. 

Tuesday— October  11,  1927. 

Weather  overcast — calm. 

Lifted  anchor  7  am.  went  alongside  Larch.  Took  coal  until  4  p.m.  when 
our  bunkers  were  full  up.  Let  go  and  went  to  anchor.  Put  Stanley  motor 
launch  ''S"  aboard  Larch.  Work  on  shore  proceeding  well.  Making  out  reports 
and  getting  correspondence  straightened  out. 
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Wednesday— October  12,  1927. 

Weather  dull — calm. 

At  anchor  all  day  at  Wakeham  Bay.  Ashore  all  morning  going  over  the 
work  and  into  the  matter  of  routine  flights  with  Major  Lawrence.  Work  on 
buildings  going  ahead  satisfactorily. 

SS.  Canadian  Haider  still  at  Port  Churchill. 

No  ice  reported  at  Nottingham  Island. 

Mr.  Leitcli  had  a  plane  in  the  air  yesterday. 

All  afternoon  making  up  reports,  etc.,  for  Ottawa. 

Thursday,  October  13,  1927. 

Moderate  northeast  wind.    Overcast. 

Anchored  Wakeham  Bay  all  day.  In  morning  working  at  reports  and 
returns  for  Ottawa.  Ashore  in  afternoon  and  went  over  work.  Good  progress 
being  made.  We  are  e^ideavouring  to  get  everything  completed  by  Saturday  or 
Sunday  at  the  latest.  Mr.  Leitch  made  another  flight  to-day  at  Nottingham 
Island  and  reported  no  ice  in  sight. 

Major  Lawrence  also  made  a  flight  here  and  reported  no  ice  in  sight. 

Friday— October  H,  1927. 

Snow  all  night.     Moderate  northwest  wind.     Very  thick. 

Had  message  late  last  night  from  Mr.  Haw^ken  stating  was  imperative 
go  to  meet  Raider.  Discussed  matter  with  captain.  He  is  very  much  averse 
to  going  west  of  Wakeham  Bay  at  this  date.  However,  it  was  agreed  that  we 
would  proceed  as  far  as  possible  when  weather  clears  and  wired  message  to  this 
effect  to  Mr.  Hawken.  There  does  not  appear  to  be  any  danger  of  ice  at  present. 
Report  from  Nottingham  last  night  said  no  ice  in  sight.  Had  w^ord  from  Raider 
that  he  expects  to  be  at  Nottingham  Island  about  daylight  to-morrow,  which  is 
very  satisfactory.  Packing  up  on  board  and  getting  out  correspondence.  Work 
progressing  very  favourably  ashore. 

Saturday,  October  15,  1927. 

At  anchor  Wakeham  Bay  all  day.  Intended  to  transfer  ashore  but  weather 
too  rough.  Work  on  buildings  going  all  day.  Canadian  Raider  at  east  end 
Charles  Island  4  p.m.    No  ice  at  Nottingham  Island. 

Sunday,  October  16,  1927. 

Weather  cloudy.    Light  westerly  winds. 

Transferred  ashoTe  with  Mr.  O'Malley,  Mr.  Valiquette  and  our  luggage. 
Work  on  buildings  practically  finished.  Construction  crew  taken  aboard  the 
Larch.  The  Stanley  left  at  11  a.m.,  followed  by  the  Larch  about  half  an  hour 
later,  last  ship  sending  three  blasts  in  parting.  Both  ships  were  sent  off  with 
instructions  to  proceed  to  Port  Burw^ll,  the  Larch  to  unload  20  barrels  brick 
and  the  scow,  which  is  to  be  loaned  to  the  Raider,  presumably  for  unloading 
coal  at  Burwell,  the  Stanley  to  remain  there  until  w^ork  at  Base  "  A  "  is  com- 
pleted. After  the  Larch  has  discharged  cargo  and  scow,  she  is  to  proceed  to 
Halifax.  Notified  Ottawa  of  these  arrangeiments.  The  Raider  passed  Wake- 
ham Bay  during  the  night.  All  the  hills  in  this  vicinity  are  covea-ed  lightly 
with  snow.  Mr.  Coghill  reported  good  progress  being  made  and  expects  to 
finish  in  a  few  days. 

After  ships  left  all  hands  engaged  setting  up  beds  and  getting  organized. 

5531&-3i  ^ 
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Monday,  October  17,  1927.  ^  < 

Variable  wind — cloudy. 

All  day  employed  setting  up  stoves,  organizing  officers'  dwelling  and  get- 
ting straightened  out  generally  about  camp.  The  Stanley  and  Raider  arrived 
at  Burwell  at  7  a.m.,  followed  somewhat  later  by  Larch. 

No  ice  at  Nottingham  to-day.  Our  radio  is  being  very  successful,  getting 
through  to  Ottawa  on  short  wave. 

Tuesday,  October  18,  1927. 

All  day  getting  officers'  quarters  into  shape  and  finishing  up  No.  2  hangar 
and  the  blubber  house  which  Messrs.  Lawrence,  Carr-Harris  and  Laurie  want 
to  occupy,  and,  as  it  is  not  being  used  as  a  blubber  house,  this  is  satisfactory 
as  it  gives  more  room  in  the  officeirs'  quarters.  The  Larch  left  Burwell  at 
4.30  a.m.  for  Halifax.  Notified  the  department  seven  passengers  carried  as  well 
as  part  of  the  construction  crew,  one  oi  the  passengers  being  Archdeacon  Flem- 
ing of  Toronto. 

No  ice  at  Nottingham. 

Wednesday,  October  19,  1927. 

Moderate  easterly  wind — cloudy. 

All  hands  employed  all  day  getting  quarters  finished.  Had  report  from 
Mr.  Eisnor  at  Burwell  that  it  would  probably  take  two  weeks  to  finish  build- 
ings at  Base  ^'  A."  Replied  saying  to  rush  the  work  as  much  as  possible.  Had 
message  from  the  Larch  that  she  is  steadily  proceeding  south,  with  modterate 
weather.  Communication  by  short  wave  with  Ottawa  continues  satisfactory. 
We  had  Belle  Isle  by  long  wave  to-night  for  the  first  time.  Had  a  report 
to-day  that  Mr.  Coghill  at  Burwell  had  a  plane  in  the  air  yesterday. 

Thursday,  October  20,  1927. 

Strong  easterly  wind.    Foggy. 

All  hands  employed  all  day  cleaning  up  camp,  piling  lumber  and  generally 
getting  things  ship-shape  outside. 
No  ice  at  Nottingham. 

Friday,  October  21,  1927. 

Strong  easterly  wind — cloudy. 

All  hands  again  employed  to-day  finishing  buildings.  Reports  from  Bur- 
well state  that  work  is  progressing  well  there.  Observation  house  and  power- 
house finished,  also  hangars  with  exception  of  chimneys. 

Fainted  again  to-day  the  same  as  at  Burwell  September  17.  The  doctor 
examined  me  and  says  there  is  evidence  of  hardening  of  the  arteries  and  advises 
my  going  out  for  the  winter. 

Saturday,  October  22,  1927. 

Strong  northeast  wind — cloudy. 

All  day  finishing  buildings.  Weather  unfit  for  flying.  Our  radio  worked 
the  Larch  in  the  evening  off  Cape  Anguille.  The  doctor  sent  report  to  deputy 
advising  that  I  return  to  Ottawa.  I  also  sent  message  in  this  connection.  This 
is  a  very  great  disappointment  to  me  as  I  like  the  situation  here  and  want  to 
see  the  work  through  to  a  finish. 
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Sunday,  October  23,  1927, 

Quiet  day  in  camp.  Everyone  taking  it  easy.  Had  service  in  the  officere' 
dwelling  at  10.30  a.m.  Constable  Murray  with  small  party  went  to  upper  bay 
in  motor  boat  and  shot  a  small  seal. 

Monday,  October  2/+,  1927. 

Light  easterly  wind — cloudy. 

Same  work  going  on  around  camp  as  on  Saturday,  finishing  buildings. 
Major  Lawrence  made  a  flight  to-day  but  could  do  very  little  as  it  was  pretty 
thick.  Mr.  Leitch  also  made  a  flight  at  Nottingham  but  same  conditions  obtain- 
ing there.  Report  from  Burwell  states  work  progressing  well,  hangars  and 
power  house  completed,  finishing  up  storehouse  and  making  some  repairs  to  the 
mission.    Carried  out  a  radio  test  on  long  wave  with  Base  "  A." 

Tuesday,  October  25,  1927. 

Moderate  northwest  wind — cloudy. 

Short  flight  carried  out  here  this  morning,  visibility  very  poor.  No  ice. 
Leitch  made  two  and  one-half  hour  flight  at  Nottingham  along  south  side  of 
that  island,  across  to  Erik  Cove,  then  to  Salisbury.    No  ice. 

Had  word  from  department  to  retium  to  Ottawa  on  account  my  physical 
condition.    Had  word  that  Base  ''  A  "  will  likely  be  finished  by  Saturday. 

Wednesday,  October  26,  1927. 

Light  northwest  wind,  thick  and  cloudy. 

Occupied  all  day  packino;  up  to  go  back  to  Ottawa.  Getting  out  general 
orders  for  the  guidance  of  Major  Lawrence  during  my  absence.  Work  of  finish- 
ing up  buildings  going  ahead. 

Thursday,  October  27,  1927. 

In  morning  made  a  flight  with  Major  Lawrence.  Very  fine  clear  day. 
Went  out  as  far  as  Wales  island.  Could  see  Big  island  quite  clearly.  No  ice. 
The  ss.  Nascopie  arrived  while  we  were  up.  Took  some  pictures  of  her  from 
the  air.  Ice  crystals  forming  a  little  in  Wakeham  Bay  this  morning.  No  ice 
at  Nottingham  to-day. 

Friday,  October  28,  1927. 

A  flight  made  in  the  morning.  No  ice  in  sight  here  or  at  Nottingham. 
Packed  up  our  luggage  ready  to  go  aboard  Nascopie  in  the  evening.  Captain 
Mack  of  the  vessel  came  to  see  us  in  the  afternoon  and  had  supper.  Boat  sent 
ashore  for  us  and  we  went  off  with  our  luggage  about  n.30  p.m.  after  saying 
good-bye  to  all  the  boys  with  great  regret. 

Saturday,  October  29,  1927. 

Left  Wakeham  Bay  on  Nascopie  at  7  a.m.  and  proceeded  all  day  towards 
Port  Burwell.  Weather  overcast,  moderate  northwest  wind.  Had  several  mess- 
ages from  department  in  regard  to  arranging  for  some  navigator  to  remain  at 
Wakeham  Bay  for  the  winter.  Spent  the  evening  with  Captain  Mack  and  some 
of  his  officers. 

Sunday,  October  30,  1927. 

Arrived  at  Port  Burwell  at  8  a.m.  Went  aboard  the  Statdcy.  Mr.  Cog- 
hill  came  aboard  and  I  went  ashore  with  him  and  inspected  Base  *'  A  "  which 
was  finished  on  Friday  night.    The  construction  crew  is  now  waiting  to  return 
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to  Halifax.  Hangars,  storehouse,  power-house  and  observation  house  completed, 
and  mission  building  repaired.  One  plane  has  been  in  air  and  another  is  being 
got  ready.  Everything  at  this  base  in  satisfactory  condition  for  the  winter. 
Had  another  message  from  department  to  arrange  for  a  navigator  for  Base  "C." 

Monday,  October  SI,  1927. 

Strong  northwest  wind. 

Anchored  at  Port  Burwell  all  day.  The  Ocean  Eagle,  Nascopie  and  Cana- 
dian Raider  are  also  in  the  harbour.  The  Raider  is  unloading  coal  on  the 
beach.  Messages  being  passed  between  ourselves  and  Ottawa  mainly  in  regard 
to  a  navigating  officer  to  go  to  Wakeham  Bay  for  the  winter.  Captains  Heam, 
Mack  and  Bernier  will  not  take  the  position.  Captain  A.  A.  King,  First  Officer 
of  the  Ocean  Eagle  volunteered  and  Ottawa  was  notified  of  this. 

Tuesday,  November  1,  1927. 

Port  Burwell  all  day.  Went  aboard  Nascopie  and  found  they  had  no  suit- 
able quarters  for  our  construction  crew,  only  in  'tween  decks,  unheated  and 
unfitted  which  was  out  of  the  question  at  this  time  of  the  year  and  had  we 
attempted  to  send  men  by  the  vessel  the  department  might  have  been  severely 
censured.  Saw  Captain  Poole  of  the  Ocean  Eagle  and  again  offered  him  posi- 
tion of  navigation  adviser  to  Major  Lawrence.  He  would  not  accept.  Offered 
it  to  Captain  A.  A.  King  who  was  satisfied  to  take  the  position.  Notified  the 
department  to  this  effect.  At  noon  went  alongside  Raider,  took  a  little  coal 
but  had  to  cast  off  and  go  to  anchor  as  it  came  on  a  blow.  Expect  Raider  to 
leave  shortly  as  they  have  stopped  discharging  and  taken  scow  aboard. 
Advised  department  that  it  would  be  wise  to  send  Ocean  Eagle  with  Captain 
King  to  Wakeham  Bay  so  as  to  save  the  coal  of  the  Stanley. 

Wednesday,  November  2,  1927. 

Moderate  southeast  wind,  rain  at  night. 

Port  Burwell  all  day.  At  7  a.m.  went  to  Raider  and  took  coal  until  1.30 
p.m. — taking  62  tons  coal  which  filled  up  our  bunkers.  Went  to  anchor  again. 
The  Raider,  Nascopie,  Ocean  Eagle  and  Stanley  in  harbour.  Waiting  orders 
from  Ottawa  in  regard  to  which  vessel,  the  Ocean  Eagle  or  Stanley  is  to  take 
Captain  King  to  Wakeham  Bay. 

Thursday,  November  3,  1927. 

Gale,  westerly  wind. 

About  9.30  a.m.  had  word  from  Captain  Bernier  that  the  Raider  had  struck 
a  rock  about  4.30  a.m.  and  was  making  water  in  No.  1  hold.  We  noticed  after 
breakfast  that  they  were  apparently  discharging  coal  over  side  but  did  not 
know  reason.  Captain  of  Raider  said  he  would  blow  for  Ocean  Eagle  if  he 
needed  her.  Weather  being  very  rough  no  way  to  go  alongside.  Had  message 
about  1.30  p.m.  that  Raider  had  18  feet  water  in  No.  1  hold.  Gale  continued. 
About  dark  the  Raider  appeared  to  be  less  by  the  head  and  we  had  no  further 
word  from  her. 

Friday,  November  4,  1927. 

Strong  northeast  wind — overcast. 

In  the  morning  a  survey  was  held  on  the  damaged  steamer  Raider,  the 
navigators  making  up  the  Survey  Board  were  Captains  Mack,  Nascopie,  Hearn, 
Stanley,  and  Bernier.  It  was  found  that  the  Raider  had  18  feet  water  in  No. 
1  hold,  the  Master  of  the  Raider  stated  that  this  water  made  in  one  hour  after 
vessel  touched  yesterday  morning.     The  vessel  was  also  making  water  in  the 
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forepeak  and  the  water  was  ^aininp;  on  the  pumps.  The  surveyors  were  of  the 
opinion  that  it  would  be  unsafe  to  send  the  Raider  out  into  the  North  Atlantic 
in  her  present  condition,  and  advised  that  she  be  laid  up  for  the  winter  in 
northwest  cove  opposite  Hudson  Bay  Post  with  her  bow  just  touching  at  low 
water  and  well  anchored  fore  and  aft.  The  opinion  of  the  Surve;,'ors  was  that 
the  vessel  would  be  reasonably  safe  in  this  cove  which  is  also  the  only  place  at 
all  suitable  in  the  vicinity  and  that  temporary  repairs  could  be  made  to  her  in 
the  spring  and  be  brought  out.  In  the  afternoon  she  was  brought  into  the  cove, 
moored  to  the  rocks  and  anchored. 

Saturday,  November  5,  1927. 

Very  mild,  fine  and  bright.     Moderate  southeast  wind. 

Crews  of  Stanley  and  Ocean  Eagle  employed  in  getting  Raider  well  moored 
in  cove.  The  Master  of  the  Raider  got  instructions  from  Ottawa  in  the  late 
afternoon  to  lay  his  ship  up  for  the  winter.  He  requested  that  the  Stanley  and 
Ocean  Eagle  remain  here  to  help  him  with  the  operation.  Notified  the  depart- 
ment of  this.     Mr.  Coghill  setting  up  his  second  plane  to-day. 

Sunday,  November  6,  1927. 

Moderate  southwest  wdnd — Fair  and  mild. 

Crews  of  Stanley  and  Ocean  Eagle  working  all  day  to  lay  up  Raider  and 
the  deck  was  practically  laid  up  by  evening.  Sent  some  men  ashore  to  get  some 
lumber  for  closing  in  a  certain  part  of  the  living  quarters  of  this  vessel  in  order 
to  make  it  more  habitable  for  winter. 

Took  measurements  of  coal  piled  on  shore  from  the  Raider.  Make  amount 
about  255  tons. 

Captain  Bernier  got  orders  in  the  late  afternoon  to  go  to  Wakeham  Bay 
with  Captain  A.  A.  King,  who  is  to  remain  there  with  Major  Lawrence  for  the 
winter.  He  left  in  the  Ocean  Eagle  at  4.30  p.m.  We  supplied  the  Raider  with 
some  provisions  from  our  stores. 

No  ice  reported  from  Wakeham  Bay  and  none  from  Nottingham  Island. 

Monday,  November  7,  1927. 

Heavy  easterly  gale  all  day.  Wind  58  miles  per  hour  on  wind  gauge  at 
Base. 

At  anchor  Port  Burwell  all  day.  Worst  gale  we  have  had  this  season. 
Were  able  to  get  only  a  few  men  ashore  to  the  Raider  for  a  little  while  as  it 
was  too  rough.  It  is  reported  that  the  Raider  parted  her  port  line  forward  and 
touched  the  rocks  on  her  starboard  side  and  that  No.  2  hold  is  filling  up.  This 
report  is  at  present  unconfirmed.  The  work  of  laying  up  the  Raider  was  going 
ahead  but  would  have  gone  more  quickly  had  we  been  able  to  put  our  men 
aboard. 

The  three  bases  are  now  ready  to  send  meteorological  reports  and  we  will 
try  to-morrow  to  arrange  a  schedule  and  route  by  which  to  send  them. 

Tuesday,  November  8,  1927. 

In  the  morning  the  Raider  was  beached  in  the  Hudson's  Bay  Company 
cove  and  Nos.  2,  3,  and  5  holds  allowed  to  fill  up  with  water  as  there  is  no  other 
way  to  hold  her  in  position.  Our  crew  assisting  in  laying*  up  this  vessel;  went 
around  her  at  low  water  and  noted  damage  and  made  mcmoraridum  in  regard 
to  this  for  file.  Crew  sleeping  aboard  Stanley  at  nights.  The  captain,  chief 
engineer,  second  engineer,  one  fireman,  one  sailor  and  one  cook  are  to  remain 
with  the  ship  and  steam  will  be  kept  in  one  boiler.  Our  men  working  until 
after  9  p.m.    Some  lumber  and  stores  sent  aboard  Raider  in  the  evening.    The 
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lumber  is  to  house  in  the  living  quarters  and  make  a  wind  break  so  that  the 
men  remaining  may  be  reasonably  comfortable.  The  Ocean  Eagle  on  her  way 
back  from  Wakeham  Bay  and  expected  in  the  morning. 

Wednesday,  November  9,  1927. 

Gale  sowthwest  wind. 

Raider  laying  up  with  a  few  men.  Too  rough  to  send  any  men  ashore. 
Ocean  Eagle  arrived  from  Wakeham  Bay  8.30  a.m.  and  anchored.  Had  mes- 
sage from  Department  saying  we  were  to  come  out  but  to  give  all  assistance 
possible  in  laying  up  Raider.  Replied  stating  it  would  take  ten  days  to  com- 
pletely lay  up  this  vessel  with  assistance  crew  of  Stanley  and  with  the  six  men 
remaining  aboard  would  take  three  weeks.  Advised  very  strongly  that  we 
come  out  at  once  as  we  are  responsible  for  too  many  passengers  at  this  time 
of  year  for  the  North  Atlantic,  also  that  we  have  enough  coal  now  to  leave 
here.  In  a  couple  of  days  will  require  to  take  more  and  this  practically  impos- 
sible from  shore  pile  and  very  difficult  from  scow.    Asked  for  immediate  reply. 

No  ice  Nottingham,  Wakeham  or  Burwell. 

Thursday,  November  10,  1927. 

Strong  northwest  wind,  cloudy. 

The  launch  from  the  Base  broke  down  coming  out  to  the  ship  and  went 
on  the  rocks  near  entrance  to  tickle  going  to  Mission.  Took  a  chance  and 
sent  two  men  in  dory  to  Raider  with  general  orders  for  her  which  came  from 
Montreal  yesterday;  also  a  memorandum  from  Mr.  Theriault,  Chie£  Engineer 
of  Stanley  detailing  work  to  be  done  to  finish  laying  up  and  a  message  from 
myself  asking  what  parts  of  ship  had  been  flooded  and  how  she  was  laying. 
It  is  essential  that  we  get  away  as  we  will  be  needing  coal  again  very  shortly 
and  very  nearly  impossible  to  get  it  from  shore  especially  if  any  ice  makes 
and  weather  much  colder  than  now.  About  2.30  p.m.  the  balance  of  the  crew 
of  the  Raider  with  exception  of  Captain  Bennett  came  aboard  and  stated  they 
would  not  stand  by  the  ship.  Got  two  oilers,  one  fireman  and  one  sailor  from 
Stanley  to  stay  and  the  chief  engineer  and  second  engineer  decided  they  would 
go  back.  Informed  Ottawa  of  this.  Were  standing  by  all  day  to  leave  but 
it  was  blowing  too  hard. 

Friday,  November  11,  1927. 

In  morning  early,  chief  engineer  of  Raider,  two  oilers,  one  fireman  and 
one  quartermaster  (sailor)  from  Stanley  were  put  aboard  the  Raider,  the 
captain  and  second  engineer  being  already  there.  The  chief  engineer  of  the 
Stanley  had  remained  aboard  her  all  night.  Written  instructions  in  regard  to 
laying  up  ship  were  given  by  the  chief  engineer  of  the  Stanley  to  the  chief 
engineer  of  the  Raider.    Department  notified  of  this. 

At  9.45  a.m.  E.S.T.  lifted  anchor  and  proceeded  outwards.  Strong  north- 
erly wind,  very  rough  and  choppy  until  we  got  into  Gray  Strait.  After  that 
the  tide  and  the  wind  were  behind  us  and  it  was  not  nearly  so  rough.  The 
Ocean  Eagle  left  about  the  same  time  and  followed  a  couple  of  miles  behind. 
0£f  Cape  Chidley  about  11.45  a.m.  and  squared  away  south.  Fairly  rough  but 
making  good  weather  of  it  with  following  sea  ship  rides  easily.  Continued  on 
all  day.  Fine  moonlight  night,  weather  much  the  same.  Notified  Department 
that  we  had  left. 

Saturday,  November  12,  1927. 

Moderate  west  wind. 

On  the  run  all  night,  moderate  following  sea,  started  rolling  a  little  but 
doing  well.    Got  no  position  to-day.    Wind  kept  heading  us  all  day  and  getting 
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stronger.  About  5  p.m.  had  to  put  her  dead  slow  and  just  hold  her  tc  it.  Very- 
rough  night.  Four  doors,  ladder  to  bridge,  hand  steering  gear  and  steering 
gear  box  went  by  the  board.  Leaking  in  stokehold  tank.  The  whole  of  the 
accommodation  was  leaking,  this  caused  by  the  straining  of  the  vessel.  Wind 
all  night,  was  gale  from  south.  Had  the  sea  been  a  little  worse  the  situation 
might  easily  have  been  very  serious.  This  vessel  is  not  suitable  for  the  North 
Atlantic. 

Sunday,  November  13,  1927. 

The  weather  gradually  moderated  during  the  early  morning.  Wind  S.W. 
Ship  went  ahead  again  at  full  speed  at  8  a.m.  Position  at  noon  approx.  Lat.  55° 
15'  N.  Long.  57°  05'  W.  Carried  on  all  day  until  7  p.m.  when  we  eased  off  to 
slow.  Again  wc  had  a  very  bad  night  with  a  gale  of  northwest  wind  and  for  a 
little  while  it  was  very  serious.  Three  more  doors  were  stove  in  in  the  forward 
end  and  every  one  was  driven  from  their  rooms  there;  water  everywhere.  The 
pumps  plugged  for  a  while  but  were  eventually  started  about  half  capacity, 
enough,  however,  to  take  care  of  the  water.  This  ship  is  not  safe  in  very  bad 
weather,  she  rolls  too  much  and  also  is,  too  low  in  the  w^ater. 

Monday,  November  14,  1927. 

Continued  until  11  a.m.  at  dead  slow,  when  the  weather  had  moderated  and 
we  were  in  under  the  land  somewhat.  From  this  hour  went  ahead  at  full  speed. 
We  identified  one  position  at  Round  Hill  island  about  9  a.m.  Broken  doors  had 
been  closed  as  well  as  possible  by  boarding  them  up  but  there  is  still  a  lot  of 
water  coming  in  as  these  doorways  are  not  tight.  At  noon  approximately  60 
miles  north  of  Belle  Isle.  Weather  continued  reasonable  and  we  continued  at 
full  speed  in  order  to  reach  a  safe  harbour  before  dark.  Arrived  in  Nigger  Cove 
at  6.15  p.m.  and  anchored  for  the  night.  To-morrow  we  will  size  up  the  situation 
and  see  what  is  to  be  done. 

Tuesday,  November  15,  1927. 

All  day  making  repairs.  Boarded  up  all  doors,  baling  and  pumping  out  deep 
tank,  taking  ice  off  ship,  repairing  bridge  ladders,  cleaning  up  accommodation, 
drying  clothes,  etc.  Had  conference  wdth  Captain  Hearn  and  Chief  Engineer 
Theriault  and  as  a  result  of  this  conference  sent  message  to  the  Deputy  Minister 
of  Marine  that  the  Stanley  is  unseaworthy,  that  she  should  not  cross  the  gulf 
and  that  we  would  proceed  to  Quebec  as  soon  as  possible,  weather  permitting 
and  running  only  in  the  daytime,  going  into  harbour  at  night,  reasons  for  this 
are  that  the  upper  deck  is  badly  started,  doors  broken.  No.  2  hold  leaking  and 
tank  not  to  be  depended  upon,  also  that  in  heavy  sea  the  water  comes  in  from 
the  deck,  washes  coal  into  bilges  and  blocks  the  pumps.  There  are  too  many 
men  aboard  to  take  any  more  chances. 

Wednesday,  November  16,  1927. 

Anchored  in  Nigger  Cove  all  day.     Moderate  westerly  wind. 

Trying  to  get  deep  tank  clear  of  water  and  hard  coal.  Got  coal  out  in  the 
main  but  not  able  yet  to  get  it  clear  of  water,  the  pump  is  plugged  and  we  have 
to  bale  it  by  hand.  Had  message  from  Mr.  Johnston  saying  if  I  did  not  consider 
it  safe  to  go  to  Halifax  to  proceed  to  Quebec.  Working  Ottawa  direct  from 
here  short  wave.  About  10  p.m.  succeeded  in  getting  tank  clear  of  water  and 
coal. 
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Thursday,  November  17,  1927. 

Weather  moderate,  northeast  wind. 

Left  Nigger  Cove  7.30  a.m.  proceeded  towards  Forteau  Bay.  Thick  snow 
nearly  all  the  way.  Arrived  Point  Amour  2.30  p.m.  and  anchored,  remaining 
there  for  the  night.     Reported  our  position  and  movements  to  Ottawa. 

Friday,  November  18,  1927. 

Anchored  in  Forteau  Bay  all  day.  Heavy  east  wind  until  noon  when  it 
changed  to  a  gale  from  westward.  Lifted  anchor  1  p.m.  came  across  to  Forteau 
for  shelter  and  anchored  there.  Rain  nearly  all  day  and  night.  Reported  to 
Ottawa. 

Saturday,  November  19,  1927. 

Moderate  easterly  wind,  some  dead  swell.     Fog. 

Left  Forteau  8.30  a.m.  coming  up.  Ran  about  full  speed  until  3.45  p.m. 
when  fog  became  so  thick  that  we  had  to  reduce  to  slow.  It  was  the  intention  to 
put  in  for  shelter  before  dark  but  owing  to  fog  this  was  impossible.  Had  a 
message  from  Lawrence  at  Wakeham  Bay  to  sa}^  that  some  floe  ice  had  been 
seen  at  Nottingham  Island  on  the  16th  but  none  at  the  other  bases,  also  that  no 
flying  had  been  done  since  we  left. 

Sunday,  November  20,  1927. 

Heavy  west  wind.    Fine. 

Running  slow  until  3  a.m.  when  weather  cleared  and  we  went  ahead  at 
full  speed.  Wind  changed  to  south  and  blew  hard.  Stanley  making  heavy 
weather  of  it.  Made  for  Natashquan  arriving  there  11  a.m.  and  anchored  to 
wait  for  better  weather.  The  wind  increased  to  a  gale  shortly  after  we  made 
harbour.  Our  coal  and  fresh  water  getting  short.  Trying  to  arrange  for  coal 
at  Clarke  City. 

Monday,  November  21,  1927. 

Moderate  northwest  wind,  cold, 

L'eft  Natashquan  7.30  a.m.  coming  up.  AVeather  very  fine  until  about  2.30 
p.m.  when  we  ran  into  light  fog.  Abeam  Perroquette  light  3  p.m.  Arrived  at 
Carousel  light  10.30  p.m.  and  turned  into  Seven  Islands  Bay.  Anchored  inside 
at  11.10  p.m. 

Tuesday,  November  22,  1927. 

Heavy  northwest  wind  all  night. 

Lifted  anchor  7.30  a.m.  and  went  alongside  Clarke  City  wharf.  Took  53 
tons  of  coal  and  3,400  gals,  fresh  water  from  the  Gulf  Pulp  and  Paper  Com- 
pany.   At  wharf  all  day  and  remained  there  for  the  night. 

Wednesday,  November  23,  1927. 

Heavy  northeast  wind,  thick  snow. 

Left  Clarke  City  wharf  7.30  a.m.  Crossed  to  east  side  of  bay  and  anchored 
there  for  shelter.    Very  thick  snow  ail  day,  so  remained  at  anchor. 

Thursday,  November  21^,  1927. 

Strong  north  wind. 

Left  Seven  Islands  Bay  7.30  a..m.  Carried  on  all  day.  Bic  8  p.m.  Red 
Island  about  11  p.m. 

Friday,  November  25,  1927. 

Carried  on  all  night.    Arrived  Quebec  7.40  a.m. 
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APPENDIX  3 

Wakeham  Bay,  P.  Que.,  October  11,  1927. 

To  Officer  in  Charge  "  A  "  Base, 
Hudson  Strait  Expedition. 

From  Officer  in  Charge  Air  Operations, 
Hudson  Strait  Expedition. 

Routine  Patrols,  Base  "  A  " 

1.  Attached  hereto  chart  of  vicinity  of  Port  Burwell,  Hudson  Strait,  outlin- 
ing the  routine  patrols  which  are  to  be  carried  out  from  Base  "  A  ". 

2.  The  following  sequence  of  patrols  is  to  be  adhered  to  in  the  making  of 
ffights:  Al,  A2,  A3;  Al,  A2  ,  A3,  and  so  on  when  conditions  for  flying  over  the 
respective  areas  permit. 

3.  Conditions  permitting,  two  patrols  are  to  be  carried  out  daily  over  the 
operational  period  which  is  to  commence  as  soon  as  you  have  two  machines 
ready  for  flying  and  continue  until  you  receive  further  instructions  re  their 
cessation.  However  until  your  second  machine  is  ready  for  flying  you  are  to 
carry  out  patrols  with  one  aircraft  confining  the  area  covered  to  a  distance  not 
more  than  twenty  miles  from  your  base. 

4.  Should  adverse  weather  conditions  make  the  carrying  out  of  photographic 
patrols  impractical  and  yet  flying  be  possible,  these  routine  patrols  are  to  be 
carried  on  and  reconnaissance  reports  of  a  very  complete  nature  made. 

5.  Photographic  exposures  made  are  to  be  pin-pointed  as  per  the  instructions 
given  in  "  Air  Force  Instruction  ''  of  July  11,  1927,  of  which  you  are  already  in 
possession. 

6.  Film  exposed  is  to  be  developed  as  soon  after  exposure  as  possible  and 
duplicate  prints  filed. 

7.  The  general  progress  made  in  the  execution  of  the  above  patrols  is  to  be 
forwarded  to  Headquarters  Base  "  C  "  daily. 

8.  When  all  three  bases  are  fujly  organized  for  flying,  special  patrols  east 
from  Nottingham,  east  and  west  from  Wakeham  Bay  and  west  from  Burwell 
will  be  arranged.  You  will  receive  further  instructions  in  this  respect  at  a  later 
date. 

(Sgd.)     T.  A.  LAWRENCE, 

Officer  in  Charge  Air  Operations, 

Hudson  Strait  Expedition. 

(Sgd.)     N.  B.  McLEAN, 
Officer  in  Charge, 
Hudson  Strait  Expedition. 
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APPENDIX  4 

Wakeham  Bay,  P.  Que.,  October  11,  1927. 

To  N.  B.  McLean, 
Officer  in  Charge, 

Hudson  Strait  Expedition. 

From  T.  A.  Lawrence, 

Officer  in  Charge  Air  Operations, 
Hudson  Strait  Expedition. 

Routine  Patrols,  Base  "  C  " 

1.  The  following  recommendations  are  passed  herewith  in  connection  with 
routine  patrols  from  this  base. 

(a)  That  there  will  be  four  routine  patrols  as  outlined  on  the  attached 
map. 

(b)  That  two  of  these  patrols  be  carried  daily  when  weather  conditions 
permit  and  as  soon  as  two  machines  are  in  service.  In  the  meantime  patrols 
will  be  carried  out  by  one  machine  under  instructions  not  to  proceed  any  further 
than  thirty  miles  in  any  one  direction  from  the  base. 

(c)  That  if  weather  conditions  are  not  fit  for  photography  and  yet  fit  for 
flying  the  patrols  be  carried  on  with  and  a  detailed  reconnaissance  report  be 
completed  after  each  flight. 

(d)  That  as  soon  after  each  patrol  as  possible,  exposed  films  be  developed 
and  printed,  duplicate  prints  of  each  exposure  being  filed. 

(e)  That  the  sequence  in  which  these  patrols  be  carried  out  be  CI,  C2,  C3, 
C4,  alternately. 

(/)  That  all  photographs  taken  be  pin-pointed  in  accordance  with  "Air 
Force  Instructions"  of  August  11,  1927. 

(Sgd.)     T.  A.  LAWRENCE, 

Squadron  Leader,   R.C.A.F., 
Officer  in  Charge  Air  Operations, 

Hudson  Strait  Expedition. 

(Sgd.)     N.  B.  McLEAN, 
Officer  in  Charge, 
Hudson  Strait  Expedition. 
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APPENDIX  5 

C.G.S.  Stanley,  August  18,  1927. 

To  Officer  in  Charge  "  B  "  Base, 
Hudson  Strait  Expedition. 

From  Officer  in  Charge, 

Hudson  Strait  Expedition. 

Routine  Patrols  "  B  "  Base 

1.  Attached  hereto  chart  of  vicinity  of  Nottingham  Island,  Hudson  Strait, 
outlining  the  routine  patrols  which  are  to  be  carried  out  from  ^'  B  "  Base. 

2.  The  following  sequence  of  patrols  is  to  be  adhered  to  in  making  ffights: 
Bl,  B2,  B3,  Bl,  B2,  B4;  Bl,  B2,  B3;  Bl,  B2,  B4,  etc.,  when  conditions  for  flying 
over  the  respective  areas  permit. 

3.  Conditions  permitting,  two  patrols  are  to  be  carried  out  daily  over  the 
operational  period  which  is  to  be  commenced  as  soon  as  you  are  in  a  position  to 
start  operations  and  will  continue  until  further  notification  is  received  from 
Headquarters  Base  "  C  ". 

4.  Should  adverse  weather  conditions  make  the  carrying  out  of  photographic 
patrols  impracticable  and  yet  flying  conditions  practicable,  these  routine  patrols 
are  to  be  carried  on  and  reconnaissance  reports  of  a  very  complete  nature  made. 

5=  Photographic  exposures  made  are  to  be  pin-pointed  as  per  the  instructions 
given  in  "  Air  Force  Instructions  "  of  July  11,  1927,  of  which  you  are  already  in 
possession. 

6.  Film  exposed  is  to  be  developed  as  soon  after  being  made  as  is  possible 
and  duplicate  prints  filed. 

7.  The  general  progress  made  in  the  execution  of  the  above  patrols  is  to  be 
forwarded  to  Headquarters  Base  ''  C  "  daily. 

(Sgd.)     T.  A.  LAWRENCE, 

Officer  in  Charge  Air  Operations, 

Hudson  Strait  Expedition. 

Concur      (Sgd.)      N.  B.  McLean, 
Officer  in  Charge, 
Hudson  Strait  Expedition. 
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APPENDIX  6 

File  C— 0— 1 

Wakeham  Bay,  P.  Que.,  October  11,  1927. 

To  N.  B.  McLean, 
Officer  in  Charge, 

Hudson  Strait  Expedition. 

From  T.  A.  Lawrence, 

Officer  in  Charge  Ai^  Operations, 
Hudson  Strait  Expedition. 

Routine  and  Special  Patrols  All  Bases,  H.S.E.  1927-28 

1.  Attached  hereto  for  your  retention  are  the  following  in  respect  to  aerial 
patrols,  Hudson  Strait  Expedition: — 

Appendix  (A) — Routine  patrols  and  instructions,  Base  "  C  ". 

''  (B) — Routine  patrols  and  instructions.  Base  '' B  ". 

"  (C) — Routine  patrols  and  instructions,  Base  "  A  ". 

"  (D) — A  chart  showing  special  patrols  for  all  three  bases. 

2.  In  connection  with  the  last  mentioned  it  is  not  proposed  to  carry  out  any 
of  these  patrols  until  such  time  as  all  three  bases  are  fully  organized  for  flying 
and  all  wireless  communication  base  to  base  and  air  to  ground  in  regular 
operation. 

3.  These  special  patrols  to  be  carried  out  under  special  arrangements  when 
conditions  permit,  one  machine  carrying  out  patrol  No.  1  at  the  same  time 
another  machine  from  Base  "  A  "  carries  out  patrol  No.  2,  and  a  similar  system 
for  patrols  Nos.  3  and  4  between  Bases  "  C  "  and  "  B  ".  No  more  than  two 
machines  will  be  actually  in  the  air  at  one  time. 

(Sgd.)     T.  A.  LAWRENCE, 

Officer  in  Charge  Air  Operations, 

Hudson  Strait  Expedition. 

(Sgd.)     N.  B.  McLEAN, 


APPENDIX  7 

Meteorological  Observations  as  taken  from  Log  of  C.G.S.  "  Stanley  " 
Voyage  from  Halifax,  N.S.,  to  Hldson  Strait  and  Return 

to  Quebec 


Direction 

Date 

Time 

Barome- 

Ther- 

r>f 

Weather 

Position 

ter 

mometer 

Wind 

July 

17. 

4  a.m. 

29-48 

ESE. 

Light  breeze — clear.. 

Halifax  harbour. 

12  noon 
8  p.m. 

29 -."^O 
29-54 

Calm 
ESE. 

Dense  fog 

Halif  IX  harhour. 

Dense  fog— light  breeze 

Off  Nova  Scotia 

coast. 

18.. 

4  a.m. 

12  noon 

8  p.m. 

29-40 

29-48 
29-50 

ESE. 

S. 

s. 

Moderate  breeze. 
Moderato  breeze. 
Moderate  breeze — eloudy. 

19. 

4  a.m. 

29-58 

ENE. 

Light  breeze — r-l^ar 

Arrived   SydneT 

12  noon 

30  04 

NE. 

T.icrht  breeze — dense  fog. 

1.45  a.m.,  left  9.20 

8  p.m. 

30  06 

NE. 

Light  breeze — dense  fog. 

a.m. 

Lat.    46°.39'N. 

Long.  60°  08'  \V. 

20. 

4  a.m. 

30-28 

SSE. 

Light  breeze — foggy 

Lat.    49°41'N. 

12  noon 

30 

26 

SSE. 

Light  breeze — foggy. 

Long.  .-8°  28' W. 

8  p.m. 

30 

26 

SSW. 

T>ight  breezo — rain — foggy. 

21. 

4  a.m. 

30 

34 

NE. 

AToderate  wind  and  rain. 

12  noor 

30 

34 

NE. 

Moderate  wind  and  rain 

Forleau  bay. 

8  p.m. 

30 

50 

E. 

Light  wind 

In   Straits   of   Belle 

Isle. 

22. 

4  a.m. 
12  noor 

30 
30 

'0 
51 

N. 
N. 

Light  wind — clear 

Lat.    53°  05'  N. 

Light  wind — clear. 

Long.  55°  31' W. 

8  p.m. 

30 

30 

N. 

Moderate  wind — overcast. 

23.. 

4  a.m. 

29 

86 

W. 

Moderate  wind — overca.st 

Lat.    55°24'N. 

12  noon 

29 

86 

W. 

Moderate  wind — overcast. 

Long.  58°  30'  W. 

8  p.m. 

29 

98 

N. 

Fresh  wind — rain. 

24. 

4  a.m. 

29 

96 

N. 

Lip:ht  wind — thick  foe 

Lat.    57°  02'  N. 

12  noon 

29 

96 

N. 

Light  wind— thick  fog. 

Long.  60°  30'  W. 

8  p.m. 

29 

83 

W. 

Gentle  breeze  and  clearing. 

25. 

4  a.m. 

29 

88 

NNE. 

Light  wind— cloudy 

Lat.    59°  27'  N. 

12  noon 

29 

88 

NNE. 

Light  wind — cloudy. 

Long.  62°  31' W. 

8  p.m. 

29 

84 

NE. 

Light  wind — dense  fog. 

26., 

4  a.m. 

29 

90 

NNE. 

Light  wind — dense  fog. 

12  noon 

29 

90 

NNE. 

Light  wind — dense  fog. 

27., 

8  p.m. 
4  a.m. 

29 
29 

80 
98 

Calm 
NW. 

Fine  and  clear 

Off  Cape  Chidley. 

Light  wind — fine  and  clear. . . 

Arrived  Port 

12  noon 

29 

98 

NW. 

Light  wind — fine  and  clear. 

Burwell  5  p.m. 

8  p.m. 

29 

89 

Calm 

Fine  and  clear. 

28.. 

4  a.m. 
12  noon 

29 
29 

87 
70 

SW. 
SW. 

Tjicrht  wind — clear 

Left  Port  Burwell 

Tiight  wind — clear. 

6  a.m. 

8  p.m. 

29 

64 

• 

W. 

Light  wind— overcast. 

Lat.    60°47'N. 
Long.  66°  00'  W. 

29.  , 

4  a.m. 

29 

46 

SSW. 

Light  wind — cloudy 

Lat.    62°07'N. 

12  noon 

29 

46 

SSW. 

Light  wind — cloudy. 

Long.  70°  00'  W. 

8  p.m. 

29 

38 

w. 

Light  wind — overcast. 

30.. 

4  a.m. 

29 

42 

Calm 

Foggy. 

12  noon 
8  p.m. 

29 
29 

38 
38 

Calm 
Calm 

I^ain 

Lat.    62°45'N. 

Rain. 

Long.  73°  05' W. 

31.. 

4  a.m. 

29 

38 

W. 

Strong  wind — foggy. 

12  noon 

29 

38 

W. 

Strong  wind— foggy 

Lat.    63°07'N. 

8  p.m. 

29 

36 

WSW. 

Fresh  wind — foggy. 

Long.  77°  30'  W. 

Aug. 

1.. 

4  a.m. 

29 

66 

WSW. 

Strong  wind — cloudy 

Arrived   Erik   Cove 

12  noon 

29 

66 

WSW. 

Strong  wind — cloudy. 

5.50  a.m. 

8  p.m. 

29 

63 

WSW. 

Fresh  wind — squally. 

2. 

4  a.m. 

29 

49 

SE. 

Light  wind — passing  fog 

I^ft    Erik    Cove    3 

12  noon 

29 

49 

SE. 

Light  wind— cloudy. 

a.m..  arrived  Port 

8  p.m. 

29 

42 

SE. 

Light  wind— passing  fog. 

de  Boucherville 

8.30  a.m. 

Anchored. 

3.. 

4  a.m. 

29-40 

E. 

Tjight  breeze — cloudy 

Left    Port    de    Bou- 

12 noon 

29-42 

E. 

Moderate  breeze — cloudy. 

cherville   10  a.m.. 

8  p.m. 

29-50 

E. 

Moderate  breeze. 

anchored  opposite 
Nottingham 

Island  light. 

47 
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Meteorological  Observations  as  taken  from  Log  of  C.G.S.  "  Stanley  " 
Voyage  from  Halifax,  N.S.,  to  Hudson  Strait  and  Return 
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Direction 

Date 

Time 

Barome- 
ter 

Ther- 
mometer 

of 
Wind 

Weather 

Position 

Aug.        4... 

4  a.m. 

29-48 

ESE. 

Strong  brerze — cloudy. 

12  noon 

29  64 

SE. 

Moderate  breeze — clear. 

8  p.m. 

29-70 

ESE. 

Moderate  breeze — clear. 

5.. 

4  a.m. 

29-66 

ESE. 

Moderate  breeze — cloudy. 

12  noon 

29-69 

E. 

Moderate  breeze — clear. 

8  p.m. 

29-66 

SE. 

Moderate  breeze — rain. 

6.. 

4  a.m. 

29-60 

ESE. 

Light  breeze — clear. 

12  noon 

29-62 

ESE. 

Moderate  breeze — clear. 

8  p.m. 

29-62 

wsw. 

Light  breeze — overcast. 

7.. 

4  a.m. 

29-58 

ESE. 

Tight  breeze — overcast. 

12  noon 

29-64 

SE. 

Light  breeze — clear. 

8  p.m. 

29-70 

SSW. 

liight  breeze — fog. 

8.. 

4  a.m. 

29-71 

WSW. 

Light  breeze — dense  fog. 

12  noon 

29-80 

sw. 

Lig.ht  breeze — clear. 

8  p.m. 

29-72 

E. 

Moderate  breeze — clear. 

9.. 

4  a.m. 

29-50 

ENE. 

Moderate  breeze — foggy — rain. 

12  noon 

29-58 

ESE. 

Light  breeze — cloudy. 

8  p.m. 

29-46 

wsw. 

Light  breeze — overcast — rain. 
9.30  p.m. 

10.. 

4  a.m. 

29-58 

wsw. 

Light  breeze — dense  fog 

At  Nottingham 

12  noon 

29-86 

WSW. 

Light  breeze — clear. 

island. 

8  p.m. 

29-30 

. . 

WSW. 

Light  breeze — hazy. 

11.. 

4  a.m. 

3010 

s. 

Light  breeze — dense  fog, 
cleared  5  a.m. 

12  noon 

30-10 

s. 

Light  breeze — clear. 

8  p.m. 

30-18 

SSE. 

Light  breeze — cloudy. 

12.. 

4  a.m. 

30-24 

SE.  by  E. 

Light  breeze — clear. 

12  noon 

30-20 

ESE. 

Moderate  breeze — clear. 

8  p.m. 

30-30 

SE. 

Moderate  breeze — clear. 

13.. 

4  a.m. 

30-31 

, , 

E. 

Strong  breeze — clear. 

12  noon 

30-42 

ESE. 

Strong  breeze — clear. 

8  p.m. 

30-40 

ESE. 

Strong  breeze — clear. 

14.. 

4  a.m. 

30-46 

E. 

Light  breeze — clear. 

12  noon 

30-58 

SE. 

Tiight  breeze — clear. 

8  p.m. 

30-60 

SE. 

Light  breeze — clear. 

15.. 

4  a.m. 

30-54 

WNW. 

Light  breeze — clear. 

12  noon 

30-62 

W. 

Light  breeze — clear. 

8  p.m. 

30-64 

, . 

W. 

Light  breeze— clear. 

16.. 

4  a.m. 

30-60 

SE. 

Light  breeze — clear. 

12  noon 

30-60 

W. 

Light  breeze — clear. 

8  p.m. 

30-52 

. . 

NNE. 

Tiight  breeze — clear. 

17., 

4  a.m. 

30-32 

NNW. 

Light  breeze — clear. 

12  noon 

30-22 

SSW. 

Light  breeze — clear. 

8  p.m. 

30-12 

SW. 

Light  breeze — clear. 

18. . 

4  a.m. 

30-03 

SSW. 

Light  breeze — clear 

Left  Nottingham 

12  noon 

29-90 

SSE. 

Light  breeze — clear . 

6.30  p.m. 

8  p.m. 

29-98 

SSE. 

Light  breeze — clear. 

19. . 

4  a.m. 
12  noon 

29-74 

29-72 

SSE. 
S. 

Light  breeze — cloudy 

Arrived  Ashe  Inlet 

Moderate  breeze — cloudy. 

5  p.m. 

8  p. mi. 

29-78 

S. 

Moderate  breeze — cloudy. 

20. . 

4  a.m. 

29-72 

SE. 

Strong  breeze — foggy. 

12  noon 

29-68 

SSE. 

Strong  breeze — cloudy. 

8  p.m. 

29-58 

ESE. 

Strong  breeze — cloudy. 

21.. 

4  a.m. 
12  noon 

29-50 
29-58 

SSE. 
SE. 

Strong  breeze — rain 

Left   Ashe   Inlet    11 

Moderate  breeze — overcast. 

a.m.,  arrived  Lake 

8  p.m. 

29-74 

NW. 

Light  breeze — overcast. 

Harbour  5  p.m. 

22.  . 

4  a.m. 

29-81 

NNW. 

Light  breeze — foggy. 

12  noon 

29-84 

WNW. 

Light  breeze — cloudy. 

8  p.m. 

29-82 

SE. 

Light  breeze — clear. 

23.. 

4  a.m. 

29-71 

n. 

Light  breeze — clear 

Left  Lake   Harbour 

12  noon 

29-74 

. , 

N. 

Moderate  breeze — clear. 

3  p.m. 

8  p.m. 

29-76 

NW. 

Moderate  breeze — clear. 

24.. 

4  a.m. 
12  noon 

29-72 
29-92 

NW. 
NW. 

Light  breeze — clear 

Arrived  Wakeham 

Light  breeze — clear. 

Bay  7  a.m. 

8  p.m. 

29-91 

ENE. 

Light  breeze — cloudy. 

25.. 

4  a.m. 

30  00 

NNW. 

Light  breeze — clear 

At  Wakeham  bay. 

12  noon 

30-02 

ENE. 

Light  breeze — overcast. 

8  p.m. 

30-02 

NNW. 

Light  breeze — overcast. 
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Direction 

Date 

Time 

Barome- 
ter 

Ther- 
mometer 

of 
Wind 

Weather 

Position 

Aug.     26.. 

4  a.m. 

29-94 

SE. 

Light  breeze — overcast. 

12  noon 

29 

80 

WNW. 

Light  breeze — clear. 

8  p.m. 

29 

70 

NW. 

Strong  breeze — smoky. 

27.. 

4  a.m. 

29 

81 

NW. 

Strong  breeze — smoky. 

12  noon 

29 

82 

wsw. 

Light  breeze — clear. 

8  p.m. 

30 

01 

N. 

Strong  breeze — clear. 

28.. 

4  a.m. 

30 

04 

NW. 

Strong  breeze — clear. 

12  noon 

30 

22 

WSW. 

Light  breeze — clear. 

8  p.m. 

30 

08 

ssw. 

Moderate  breeze — clear. 

29.. 

4  a.m. 

29 

94 

s. 

liight  breeze — cloudy. 

12  noon 

29 

72 

NNW. 

Light  breeze — overcast. 

8  p.m. 

29 

74 

NW. 

Light  breeze — cloudy. 

30.. 

4  a.m. 

29 

50 

NE. 

Strong  breeze — cloudy. 

12  noon 

29 

98 

ene. 

Strong  breeze — cloudy. 

8  p.m. 

30 

10 

NE. 

Strong  breeze — clear. 

31.. 

4  a.m. 

30 

14 

n. 

Strong  breeze — cloudy. 

12  noon 

30 

20 

n. 

Strong  breeze — clear. 

8  p.m. 

30 

27 

SSE. 

Moderate  breeze — overcast. 

Sept.       1 . . 

4  a.m. 

30 

14 

sw. 

Moderate  breeze — cloudy. 

12  noon 

29 

82 

SE. 

Moderate  breeze — clear. 

8  p.m. 

29 

76 

WNW. 

Moderate  breeze — cloudy. 

2.. 

4  a.m. 

29 

82 

Calm 

Cloudy. 

12  noon 

29 

82 

SW. 

Light  breeze  and  clear. 

8  p.m. 

29 

80 

SSE. 

Light  breeze — overcast. 

3.. 

4  a.m. 

29 

76 

SSW. 

Light  breeze — rain— foggy  from 
6  a.m.  to  10  a.m. 

12  noon 

29 

60 

WSW. 

Light  breeze — overcast. 

8  p.m. 

29 

61 

wsw. 

Light  breeze — cloudy. 

.     4.. 

4  a.m.. 

29 

55 

ENE. 

Moderate  breeze — cloudy — fog 
4.30  a.m. 

12  noon 

29 

62 

ENE. 

Moderate  breeze — rain. 

8  p.m. 

29 

78 

NNW. 

Light  breeze — clear. 

5.. 

4  a. mi. 

29 

87 

NW. 

Light  breeze — cloudy. 

12  noon 

29 

92 

NW. 

Light  breeze — clear. 

8  p.m. 

30 

00 

ENE. 

Light  breeze — cloudy. 

6.. 

4  a.m. 

30 

00 

W. 

Light  breeze — clear. 

12  noon 

29 

95 

NNE. 

Light  breeze— fog. 

8  p.m. 

30 

00 

NNE. 

Moderate  breeze — cloudy. 

7. . 

4  a.m. 

29 

96 

ENE. 

Strong  breeze — cloudy. 

12  noon 

30 

04 

' 

NE. 

Moderate  breeze — cloudy. 

8  p.m. 

30 

08 

NE. 

Strong  breeze — cloiidy. 

8.. 

4  a.m. 

30 

16 

NNE. 

Lignt  breeze — cloudy. 

12  noon 

30 

18 

SSE. 

Light  breeze — clear. 

8  p.m. 

30 

01 

ESE. 

Light  breeze — rain. 

9.. 

4  a.m. 

29 

76 

SW. 

Light  breeze — rain. 

12  noon 

29 

68 

ENE. 

Light  breeze — cloudy. 

8  p.m. 

29 

66 

ENE. 

Light  breeze — cloudy. 

10.. 

4  a.m. 

29 

52 

Calm 

Cloudy. 

12  noon 

29 

42 

ENE. 

Moderate  breeze — cloudy. 

8  p.m. 

29 

39 

NE. 

Moderate  breeze — rain — fog. 

11.. 

4  a.m. 

29 

42 

NW. 

Moderate  breeze — rain 

Left  Wakeham  4.45 

12  noon 

29 

46 

N. 

Clear — light  breeze. 

a.m. 

8  p.m. 

29 

50 

SW. 

Fog — light  breeze. 

12 

4-  f\  m 

29 

62 

SE 

(2^1gar — light  breeze 

Arrived  Port 

J.A  .    • 

TT    <X*  ill  • 

12  noon 

29 

65 

se! 

Fog — moderate  breeze. 

Burweli  6.30  a.m. 

8  p.m. 

29 

54 

ENE. 

Light  breeze — rain. 

13.. 

4  a.m. 

29 

52 

WNW. 

Strong  breeze — fog. 

12  noon 

29 

72 

WSW. 

Light  breeze — clear. 

8  p.m. 

29 

78 

E. 

Moderate  breeze — rain. 

14.. 

4  a.m. 

29 

84 

vSE. 

Strong  breeze — rain— fog. 

12  noon 

29 

86 

ESE. 

Strong  breeze — cloudy. 

8  p.m. 

29 

72 

ENE. 

Strong  V)reeze — cloudy. 

15.. 

4  a.m. 

29 

90 

E. 

Moderate  breeze — cloudy. 

12  noon 

30 

04 

SE. 

Moderate  l)reeze — clear. 

8  p.m. 

30 

20 

ENE. 

Moderate  breeze — clear. 

16.. 

4  a.m. 

30 

17 

E. 

Light  wind  and  cloudy. 

12  noon 

30 

12 

ENE. 

Light  breeze — fog. 

8  p.m. 

30 

07 

SE. 

Light  breeze — clear. 

65318—4 
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Direction 

Date 

Time 

Barome-       Th 
ter         mon 

er-             of 
leter       Wind 

Weather 

Position 

Sept.     17.. 

4  a.m. 

3000 

S. 

Light  breeze — clear. 

12  noon 

29 

92 

SE. 

Moderate  breeze — clear. 

8  p.m. 

29 

99 

S. 

Moderate  breeze — clear. 

18.. 

4  a.m. 

29 

98 

NW. 

Very  little  air — overcast. 

12  noon 

29 

98 

WSW. 

Light  breeze — clear. 

8  p.m. 

29 

98 

SW. 

Light  breeze — clear. 

19.. 

4  a.m 

29 

93 

SE. 

Light  breeze — clear. 

12  noor 

29 

79 

SSE. 

Strong  breeze — clear. 

8  p.m. 

29 

63 

SSW. 

Moderate  breeze — cloudy. 

20.. 

4  a.m. 

29 

59 

SE. 

Moderate  breeze — cloudy. 

12  noon 

29 

62 

SSW. 

Light  breeze — overcast. 

8  p.m. 

29 

64 

ENE. 

Light  breeze — clear. 

21. 

4  a.m. 

29 

62 

Calm 

Clear. 

12  noor 

29 

66 

SW. 

Light  breeze  and  clear. 

8  p.m. 

29 

68 

Calm 

Cloudy. 

22.. 

4  a.m. 

29 

68 

Calm 

Cloudy. 

12  noor 

29 

68 

SSE. 

Ijight  breeze — clear. 

8  p.m. 

29 

90 

SSW. 

Light  breeze — cloudy. 

23.. 

4  a.m. 

29 

98 

WSW. 

Light  breeze — cloudy. 

12  noor 

30 

04 

WSW. 

Light  breeze — clear. 

8  p.m. 

30 

06 

SE. 

Light  breeze — cloudy. 

24.. 

4  a.m. 

30 

00 

SW. 

Light  breeze — clear. 

12  noor 

29 

86 

SSE. 

Light  breeze — clear. 

8  p.m. 

29 

94 

WSW. 

Light  breeze — clear. 

25.. 

4  a.m. 

29 

61 

s. 

Moderate  breeze — clear. 

12  noor 

29 

55 

WSW. 

Moderate  breeze — overcast. 

8  p.m. 

29 

60 

WSW. 

Moderate  breeze — cloudy. 

26.. 

4  a.m. 

29 

63 

NNW. 

Light  breeze — rain. 

12  noor 

29 

73 

NNW. 

Light  breeze — rain. 

8  p.m. 

29 

84 

NW. 

Light  breeze — overcast. 

27.. 

4  a.m. 

29 

91 

NNW. 

Strong  breeze — hail. 

12  noon 

30 

10 

WNW. 

Strong  breeze — clear. 

8  p.m. 

29 

82 

wnw. 

Strong  gale — snow. 

28.. 

4  a.m. 

29 

68 

WNW. 

Strong  breeze — cloudy. 

12  noor 

29 

59 

WNW. 

Strong  breeze — overcast. 

8  p.m. 

29 

68 

WNW. 

Strong  breeze — cloudy. 

29.. 

4  a.m. 

29 

82 

NNW. 

Moderate  breeze — clear. 

12  noon 

29 

94 

NW. 

Moderate  breeze — clear. 

8  p.m. 

30 

04 

NNW. 

Light  breeze — clear. 

. 

30.. 

4  a.m. 

30 

08 

NW. 

Moderate  breeze — snow. 

12  noon 

30 

20 

NNW. 

Moderate  breeze — cloudy. 

8  p.m. 

30 

04 

NW. 

Light  breeze — cloudy. 

Oct.        1  . 

4  a.m. 

29 

96 

N. 

Light  breeze — clear. 

12  noon 

29 

90 

NNW. 

Moderate  breeze — clear. 

8  p.m. 

29 

85 

NNW. 

Moderate  breeze — cloudy. 

2.. 

4  a.m. 

30 

04 

N. 

Strong  breeze — clear. 

12  noon 

30 

10 

N. 

Moderate  breeze — clear. 

8  p.m. 

30 

24 

N. 

Moderate  breeze — clear. 

3.. 

4  a.m. 

30 

20 

N. 

Strong  breeze — clear. 

12  noon 

30 

08 

N. 

Moderate  breeze — overcast. 

8  p.m. 

29 

96             2 

8             NW. 

Light  breeze — cloudy. 

4.. 

4  a.m. 

29 

74 

SE. 

Light  breeze — cloudy 

Left  Port  Burwell 

12  noon 

29 

71 

ESE. 

Moderate  breeze — clear. 

5.30  a.m. 

8  p.m. 

29 

61             2 

3            ENE. 

Light  breeze — clear. 

5.. 

4  a.m. 

29 

66 

NE. 

Strong  breeze— clear 

Arrived  Wakeham 

12  noon 

29 

95            3 

9             N. 

Moderate  breeze — clear. 

8  a.m. 

8  p.m. 

29 

97            3 

0             N. 

Moderate  breeze — cloudy. 

6.. 

4  a.m. 

30 

06            2 

9             N. 

Light  breeze — cloudy. 

12  noon 

30 

10            3 

4             NNE. 

Light  breeze — overcast. 

8  p.m. 

30 

00             3 

0             NNE. 

Light  breeze — cloudy. 

7.. 

4  a.m. 
12  noor 

30 
30 

14             3 
20             3 

C             WNW. 
1             WNW. 

Light  breeze — clear 

Left  Wakeham 

Moderate  breeze — clear. 

6.45  a.m. 

8  p.m. 

30 

14             3 

4             NW. 

Light  breeze — cloudy. 

8.. 

4  a.n-. 

30 

17             3 

8             WSW. 

Light  breeze — overcast 

Arrived  Notting- 

12 noon 

30 

14             5 

2             NNE. 

Light  breeze — clear. 

ham  7.30  a.m. 

8  p.m. 

30 

14             3 

2             SSE. 

Moderate  breeze — clear. 

Left  Nottingham 
2.20  p.m. 
Arrived  Wakeham 

9.. 

4  a.m. 

30 

28             3 

2             SE. 

Moderate  breeze — clear 

12  noon 

30 

19             3 

6             NE. 

Light  breeze — overcast. 

10.30  a.m. 

8  p.m. 

30 

18             3 

2             NNW. 

Moderate  breeze — clear. 
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Meteorological  Observations  as  taken  from  Log  of  C.G.S.  "  Stanley  " 
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Dire(;tion 

Date 

Time 

Barome- 
ter 

Ther- 
mometer 

of 
Wind 

Weather 

Position 

Oct.       10.. 

4  a.m. 

30- 10 

28 

nne. 

Strong  breeze — clear. 

12  noon 

30- 10 

34 

ne. 

Moderate  breeze — overcast. 

8  p.m. 

30- 10 

30 

ESE. 

Moderate  breeze — snow. 

11.. 

4  a.m. 

30- 18 

36 

nw. 

Light  wind — cloudy. 

12  noon 

30-20 

38 

sw. 

Light  wind — cloudy. 

8  p.m. 

30- 18 

36 

ene. 

Light  wind — snow. 

12.. 

4  a.m. 

30-20 

36 

C^alm 

Fog  (cleared  5.45  a.m.). 

12  noon 

30-20 

40 

NE. 

Light  breeze — cloudy. 

8  p.m. 

30-16 

30 

wnw. 

Light  breeze — overcast. 

13.. 

4  a.m. 

3012 

34 

nw. 

Light  breeze — clear. 

12  noon 

29-92 

32 

ESE. 

Light  breeze — cloudy. 

8  p.m. 

29-73 

30 

ENE. 

Strong  breeze — heavy  snow. 

14.. 

4  a.m. 

29-48 

34 

ESE. 

Strong  breeze — snow. 

12  noon 

29-29 

40 

NE. 

Very  light  breeze — overcast. 

8  p.m. 

29-45 

34 

SE. 

Light  breeze — overcast. 

15.. 

4  a.m. 

29-43 

30 

WNW. 

Strong  breeze — overcast. 

12  noon 

29-34 

32 

NW. 

Strong  breeze — overcast. 

8  p.m. 

30  03 

31 

NW. 

Moderate  breeze — cloudy. 

16.. 

4  a.m. 

30-20 

26 

NW. 

Moderate  breeze — cloudy 

Left  Wakeham 

12  noon 

30-23 

34 

NE. 

Moderate  breeze — cloudy. 

11  a.m. 

8  p.m. 

30-42 

32 

N. 

Light  breeze — overcast. 

17.. 

4  a.m. 
12  noon 

30-42 
30-52 

32 

27 

N. 
NW. 

Light  breeze — cloudy 

Arrived  at  Port 

Light  breeze — clear. 

Burwell  7  a.m. 

8  p.m. 

30-50 

31 

SW. 

Light  breeze — clear. 

18.. 

4  a.m. 

30-38 

36 

s. 

Light  breeze — overcast. 

12  noon 

30-30 

41 

wsw. 

Light  breeze — overcast. 

8  p.m. 

30-20 

36 

wsw. 

Moderate  breeze — overcast. 

19.. 

4  a.m. 

30-13 

39 

w. 

Moderate  breeze — cloudy. 

12  noon 

30-12 

37 

wsw. 

Moderate  breeze — overcast. 

8  p.m. 

30-10 

36 

SE. 

Light  breeze — cloudy. 

20.. 

4  a.m. 

29-97 

36 

ssw. 

Moderate  breeze — cloudy. 

12  noon 

29-91 

39 

SSE. 

Strong  breeze — clear. 

8  p.m. 

29-83 

24 

SSE. 

Strong  breeze — clear. 

21.. 

4  a.m. 

29-80 

36 

SE. 

Strong  breeze — overcast. 

12  noon 

29-87 

38 

SE. 

Strong  breeze — clear. 

8  p.m. 

29-90 

36 

SE. 

Strong  breeze — cloudy. 

22.. 

4  a.m. 

29-88 

36 

SE. 

Strong  breeze — cloudy. 

12  noon 

29-94 

37 

SE. 

Moderate  breeze — cloudy. 

8  p.m. 

29-93 

35 

ESE. 

Moderate  breeze — overcast. 

23.. 

4  a.m. 

29-92 

34 

ESE. 

Light  breeze — cloudy. 

12  noon 

29-86 

30 

E. 

Moderate  breeze — cloudy. 

8  p.m. 

29-79 

29 

NE. 

Moderate  breeze — snow. 

24.. 

4  a.m. 

29-78 

29 

NE. 

Moderate  breeze — cloudy. 

12  noon 

29-99 

32 

N. 

Moderate  breeze — raining. 

8  p.m. 

29-93 

29 

NNW. 

Light  breeze — overcast. 

25.. 

4  a.m. 

29-87 

26 

NNW. 

Moderate  breeze — cloudy. 

12  noon 

29-80 

31 

W. 

Moderate  breeze — snow. 

8  p.m. 

29-76 

28 

NNW. 

Light  breeze — cloudy. 

26.. 

4  a.m. 

29-74 

29 

NNW. 

Light  breeze — overcast. 

12  noon 

29-74 

31 

N. 

V'ery  light  breeze — overcast. 

8  p.m. 

29-78 

28 

WNW. 

Light  breeze — overcast. 

27.. 

4  a.m. 

29-77 

32 

NW. 

Light  breeze — cloudy. 

12  noon 

29-78 

28 

NNW. 

Light  breeze — overcast. 

8  p.m. 

29-82 

28 

NNW. 

Light  breeze — clear. 

28.. 

4  a.m. 

29-82 

29 

N. 

Light  breeze — snow. 

12  noon 

29-87 

32 

N. 

Light  breeze — overcast. 

8  p.m. 

29-90 

30 

NW. 

Light  breeze — overcast. 

29.. 

4  a.m. 

29-88 

30 

NNW. 

Light  breeze — cloudy. 

12  noon 

29-92 

33 

NW. 

Light  breeze — snow. 

8  p.m. 

29-99 

30 

N. 

Light  breeze — cloudy. 

30.. 

4  a.m. 

30-01 

28 

N. 

Light  breeze — clear. 

12  noon 

30-07 

31 

N. 

Moderate  breeze — cloudy. 

8  p.m. 

30-08 

28 

Calm 

Clear. 

31.. 

4  a.m. 

30-09 

29 

WNW. 

Strong  breeze — snow. 

12  noon 

30-08 

27 

SW. 

Moderate  breeze — clear. 

8  p.m. 

29-78 

30 

s. 

Moderate  breeze — clear. 

Nov.       1 . . 

4  a.m. 

29-62 

29 

SSE. 

Moderate  breeze — snow. 

12  noon 

29-45 

34 

w. 

Strong  breeze — rain. 

8  p.m. 

29-64 

30        J 

WNW. 

Strong  breeze — cloudy. 

55318— 4  i 
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Date 


Time 


P 

Nov.   2. 


3. 

4. 

5. 

6. 

7. 

8. 

9. 
10. 
11. 
12. 
13. 

14.. 

15. 
16. 
17. 

18. 
19. 
20. 
21. 

22. 


4  a.m 
12  noon 

8  p.m. 

4  a.m. 
12  noon 

8  p.m. 

4  a.m. 
12  noon 

8  p.m 

4  a.m 
12  noon 

8  p.m 

4  a.m 
12  noon 

8  p.m. 

4  a.m. 
12  noon 

8  p.m 

4  a.m. 
12  noon 

8  p.m 

4  a.m 
12  noon 

8  p.m. 

4  a.m 
12  noon 

8  p.m 

4  a.m. 
12  noon 

8  p.m. 

4  a.m. 
12  noon 

8  p.m. 

4  a.m. 
12  noon 

6  p.m. 


Barome- 
ter 


29 
29 
28 
29 
29 
29 
30 
30 
29 
29 
29 
29 
30 
30 
30 
29 
29 
29 
29 
29 
29 
29 
29 
29 
29 
29 
29 
29 
30 
30 
30 
29 
29 
29 
29 
29 


70 
40 
98 
19 
38 
74 
09 
08 
84 
80 
89 
89 
10 
20 
14 
90 
86 
52 
60 
70 
54 
45 
58 
74 
89 
96 
99 
97 
00 
00 
06 
84 
38 
26 
41 
48 


Ther- 
mometer 


32 
36 
43 
35 
33 
33 
33 
32 
36 
50 
5b 
52 
50 
58 
42 
38 
40 
39 
37 
40 
32 
27 
29 
29 
27 
26 
24 
26 
25 
25 
25 
27 
28 
28 
32 
29 


Direction 

of 

Wind 


WNW. 

sw. 

SE. 

w. 
w. 
w. 
w. 

SSE. 
SSE. 
SSE. 

s. 
s. 
s. 
sw. 

SSE. 

SSE. 

SE. 

S. 

SSW. 

wsw. 

WNW. 

WNW. 
WNW. 
WNW. 
WNW. 

WNW. 
NW. 

NNW. 

NNW. 

NNW. 

NNW. 

WSW. 

SSW. 

w. 

WNW. 
NW. 


4  a.m. 

29-96 

12  noon 

30-22 

8  p.m. 

30-12 

4  a.m: 

29-96 

12  noon 

30- 14 

8  p.m. 

30-39 

4  a.m. 

30-40 

12  noon 

30-28 

8  p.m. 

30-28 

4  a.m. 

30-39 

12  noon 

30-14 

8  p.m. 

30-19 

4  a.m. 

30  02 

12  noon 

29-74 

8  p.m. 

29-85 

4  a.m. 

29-91 

12  noon 

29-97 

8  p.m. 

29-91 

4  a.m. 

29-88 

12  noon 

29-94 

«  p.m. 

30-12 

4  a.m. 

30-13 

12  noon 

30-28 

8p.m. 

30-14 

4  a.m. 

30-09 

12  noon 

30-14 

8  p.m. 

30-28 

No  readings  after 
6  p.m. 


27 
25 

27 

32 
25 
18 
16 
23 
24 
20 
29 
31 

32 
34 
42 
38 
38 
40 
36 
30 
26 
14 
27 
28 

22 
18 
13 


NW. 
NW. 
WNW. 

WNW. 

NW. 
NW. 
NW. 
NW. 
NW. 
W. 

s. 

ESE. 


E. 

S. 

ESE. 

SE. 
■p 

NW. 

W. 
NW. 

NNW. 
NNW. 
SW. 

WNW. 

NNW. 
NW. 


Weather 


Strong  breeze — snow. 
Light  breeze — cloudy. 
Moderate  breeze — rain. 
Strong  wind — cloudy. 
Heavy  gale — cloudy. 
Strong  wind — cloudy. 
Strong  breeze — overcast. 
Light  breeze — clear. 
Moderate  breeze — cloudy. 
Moderate  breeze — clear. 
Light  breeze — clear. 
Moderate  breeze — clear. 
Light  breeze — very  clear. 
Light  breeze — clear. 
Strong  breeze — clear. 
Heavy  wind — clear. 
Strong  breeze — cloudy. 
Heavy  gale — cloudy. 
Moderate  breeze— cloudy. 
Light  breeze — clear. 
Light  breeze — cloudy. 
Strong  breeze — clear. 
Strong  breeze — cloudy. 
Strong  breeze — overcast. 
Strong  breeze — cloudy. 
Moderate  breeze — clear. 
Moderate  breeze — clear. 
Strong  wind — overcast. . . . 
Strong  wind — overcast. 
Moderate  breeze — cloudy. 
Moderate  breeze — cloudy. 
Strong  breeze — cloudy. 
Heavy  gale — snow. 
Strong  breeze — clear. 
Moderate  breeze — cloudy. 
Strong  breeze — clear. 
Heavy  seas — heavy  gale. 

Heavy  gale — clear. 
Strong  breeze — clear. 
Strong  breeze — cloudy 


Position 


Strong  breeze — clear. 
Strong  breeze — clear. 
Light  breeze — clear. 
Moderate  breeze — clear. 
Moderate  breeze — overcast 
Light  breeze — overcast. 

Moderate  breeze — clear 

Moderate  breeze — snow. 
Strong  breeze — snow 

Strong  breeze — rain. 
Moderate  breeze — rain. 
Very  little  breeze — rain. 

Light  breeze — rain 

Light  breeze — fog. 
Light  breeze — fog. 

Moderate  breeze — clear 

Heavy  wind — overcast. 
Strong  breeze — cloudy. 

Moderate  breeze — clear 

Moderate  breeze — clear. 
Light  breeze — cloudy 

Moderate  breeze — snow. . . . 
Moderate  breeze — clear. 
Light  breeze — clear. 


Left  Port  Burwell 
9.45  a.m. 


Anchored  upper  end 
Nigger  cove. 


Left  Nigger  cove 

7  a.m. 
Anchored  at  Forteau 

bay. 


Left  Forteau  bay 
8.30  a.m. 

Arrived  Natashquan 
11  a.m. 

Left  Natashquan 

7.30  a.m. 
Arrived  Seven  Island 

bay  11.10  p.m, 
Clark  City  wharf. 
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Date 

Time 

Nov.     23.. 

4  a.m. 

12  noon 

8  p.m. 

24.. 

4  a.m. 

12  noon 

8  p.m. 

25.. 

4  a.m. 

Barome- 
ter 


30- 18 
30  00 
29-84 
30- 10 
30-40 
30-28 
30-36 


Ther- 
mometer 


10 
15 
20 
16 
18 
24 
22 


Direr-tion 

of 

Wind 


ene. 

E. 

ne. 
nnvv. 

WNW. 
WNW. 

SSE. 


Weather 


Moderate  breeze — cloudy. . . 
Strong  breeze — thick  snow. 
Light  breeze — light  snow. 

Strong  breeze — clear 

Strong  breeze — clear. 
Moderate  breeze — overca.st. 
Light  breeze — overcast 


Po.sition 


Anchored 
Seven  Islands  bay. 

Left  Seven  Islands 
bay  7.30  a.m. 


Arrived  Quebec 
8  a.m. 


APPENDIX  8 

Meteorological  and  Ice  Observations — Base  ''  A  " 
November,  1927 


Date 


Air  Temp. 


9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 

25 

26 

27 
28 
29 

30 


Max. 


31-9 

27- 

300 

25- 

28-7 

23- 

27-5 

23- 

28-8 

24- 

29-8 

19- 

23-9 

20- 

230 

18- 

26-1 

21- 

23-2 

IS- 

22-0 

IS- 

27-6 

23- 

28-2 

18- 

23-2 

16- 

201 

16- 

21-5 

13- 

23-6 

17- 

19-6 

11- 

24-9 

11- 

210 

19- 

20-3 

16- 

22-1 


Min. 


16-3 


Wind 

Direction 

Max. 

Min. 

SW.     , 

28 

16 

SW. 

25 

16 

NW. 

32 

24 

E. 

42 

4 

SW. 

30 

22 

SW. 

36 

24 

W. 

30 

24 

W. 

30 

12 

SW. 

22 

8 

N. 

24 

12 

N. 

10 

1 

E. 

24 

12 

S. 

28 

10 

w. 

38 

20 

w 

20 

8 

NW. 

22 

8 

w. 

25 

8 

SE. 

25 

4 

w. 

22 

8 

w. 

44 

24 

s. 

16 

8 

E. 

8 

2 

Mean 
Ba- 
rometer 


29-89 

29-38 

28-8 

29-51 

29-76 

29-89 

29-95 

30  07 

30-28 

29-85 

29-6 

29-67 

29-77 

29-81 

29-86 

29-66 

29-04 

29-5 

29-81 

29-62 


Ice 


Vis. — 10  iniles — no  ice 

Vis. — 10  miles — no  fog — no  ice. . . 

Vis. — 5  miles — no  ice — fog 

Vis. — nil 

Vis. — 2  miles — no  ice 

Vis. — 10  miles — no  ice 

Vis. — 5  miles — no  ice 

Vis. — 5  miles — no  ice 

Vis. — 6  miles — no  ice 

Vis. — 10  miiles — no  ice 

Vis. — 15  miles — no  ice 

Vis. — nil — snow 

Vis. — 1  mile — snow — no  ice 

Vis. — nil — snow. . 

Vis. — 5  miles — no  ice 

Vis. — 2  miles — ice  forming  in 
coves 

Vis. — 20  miles — no  ice  other  thar 
slob  formation  in  coves 

Vis. — 20  miles — no  ice  other  thar 
slob  forming  in  coves 

Vis. — 2  miles — coves  frozen  over. 

Vis. — nil 

Vis. — 5  miles — ice  in  coves  break- 
ing up 

Vis. — 25  miles — NE.  appears  tc 
be  floe  ice  moving  S.,  nol 
definite 


Flights 


No 
No 
No 
No 
No 
No 
No 
No 
No 
No 
No 
No 
No 
No 
No 

No 

No 

No 
No 

No 

No 


No 


54 


55 


Meteorological  and  Ice  Observations 
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Base  "  B  " 


Date 


7 

8 

9 

10 

11 


12 
13 
14 
15 
16 
17 
18 

19 

20 

21 
22 

23 

24 

25 

26 

27 
28 

29 

30 


Air  Temo. 


Max. 


Min. 


22  0 
120 


50 
200 

220 

220 

260 
170 

60 

110 

130 

140 

140 
1-0 

IV  0 

22-0 


100 
70 


2  Ob 
120 

130 

13  0 

13  0 
40 

30 

20b 

90 

10 

11-0 
20b 

20 

16-0 


Wind 


Direction    Max.     Min 


S\V. 

NE. 
W. 

sw. 

SW.  to 
NW. 


NW. 

N.  to 
NE. 
NW. 

NW. 

NW. 

NW. 

NW.  to 
SW. 


SW. 


SW.to 

s. 

SE.  to 
NE. 

SE.  to 
SW. 


NW.  to 
SW. 


NW.  to 

SE. 

NW.to 

NE. 

SE.  to 
E. 

NE.  to 
NW. 
NW. 


SW\  to 

NE. 


E.  to 

SE. 


47 
24 
16 
33 

30 


14 

21 
22 
17 
19 
17 
16 

21 

26 

26 
23 

20 

9 

20 

20 

11 
15 

13 

12 


7 

0 

8 

18 

15 

3 
3 

8 

8 

11 

9 


15 

11 
3 


Mean 
Ba- 
rometer 


Ice 


29-9 

29-8 
29-4 
29-0 
29-8 
29-9 
29-9 
29-95 

29-98 

29-9 

29-6 
29-6 

29-75 

29-9 

29-65 

29-5 

29-4 
29-55 

29-65 

29-5 


Flighu 


Vis. — fair — no  ice No 

Vi.s. — 10  miU's — no  u-c  No 

Vis. — J  rniW' — snow No 

No  ife  vis. —  UX)  yarfis — blizzard 

— slush  ice  forming  in  bay No 

Vis. — 0  to  5  miles — lake  8  inches 

ice — bay  half  covered  slush  ice 

— no     iee     outside     snow — sea 

temp.  28-5 No 

Vis. — 20  miles — shore  ice  drifting 

out •_  ■  No 

Vis. — 1  to  15  miles — snow — no  ice  No 

Vis. — 10  miles — only  shore  ice — 
cove  one-quarter  frozen No 

Vis. — 5  miles — only  lee  m  cove 

.seen No 

Vis. — 10  miles — coves  frozen  over 
— drift  ice  5  miles  off No 

Vis.— 5  miles  S.  and  W.  only 
^  mile  open  water No 

Vis. — 5  miles — I  mile  open  water 
1  mile  off  shore — ice  in  cove 
8  inches  thick.  Ice  formation 
floe  quite  level  and  appears 
very  little  movement No 

Vis.— 6  miles  S.  and  W.  two  or 
three  leads  in  floe  ice  about 
1  mile  from  shore.  Ice  moving 
E.  2  to  3  miles  per  hour No 

Vis.— 10  miles  S.  and  W.  level 
floe  ice  as  far  as  visible — no 
open  water.     No  movement..  No 

Vis.— 5  mile — snow— salt  ice 
inches No 

Vis.— 10  miles  S.  and  E.  small 
lead  1  mile  out.  Past  that 
level  floe  ice  packed  moving 
4  miles  per  hour No 

Vis.— 20  miles  except  N.  poor- 
ice  as  far  as  Digges  island  close 
level  floe— no  leads— open  water 
for  about   15   miles  to   E.   of         Yea, 
island no  time 

Vis. — 50    miles — around    island 

Salisbury  and  Digges  islands —         Yes, 
50%  floe  ice no  time 

Vis.— 30  to  40  miles — around 
island.     Salisbury  and  Digges         Yes, 
islands— cO%  floe  ice no  time 

Vis. — 20    miles — around    island 

Salisbury  and  Digges  islands—         Yes, 
50%  floe  ice no  time 

Vis. — 5  miles — 2  miles  open  water 

1  mile  off — snow No 

Vis.— 10  miles  S.  and  E.— N.  nil 
— 10  miles  open  water  to  E.  of 
Nottingham  between  Notting- 
ham and  Salisbury  dotted 
with  ice  cakes — level  floe  ice  Yes, 
to  S.  and  W.  of  Nottingham  .  .       no  time 

Vis. — 25  miles  S.  ami  E. — N.  nil 
— 10  miles  open  water  to  E.  of 
Nottingham  between  Xt^tting 
ham  and  Salisbury  ilotted 
with  ice  cakes — level  floe  ice  Y'es. 
60%— no  deflnite  leads no  time 

Vis. — 3  miles — no  open  water — 

level  floe  ice No 
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Meteorological  and  Ice  Observations — Base  ''  C  " 
November,   1927 


Date 


9 

10 
11 
12 
13 

14 

15 

16 
17 


18 

19 
20 
21 
22 
23 

24 

25 

26 

27 

28 

29 

30 


Air  Temp. 


Max. 


Min. 


31  0 
26-0 
24-0 
220 
28-0 

24-0 

200 

220 
21-0 


140 

21-0 
26-0 
270 
20-0 
110 

17-5 

18-0 

140 

210 

200 

100 

13-5 


22-0 
23-0 
20-0 
160 
21-0 

150 

130 

13-0 
60 


40 

130 
17-0 
16-0 

7-0 

10 

3-0 

1-Ob 

10 

20 

5-0 

00 

30 


Wind 


Direction    Max.    Min 


SW. 
NW. 

'ne.'"" 

NW.  to 

SW. 
W.  to 
SW. 
W.  to 

SW. 
SW. 
SW. 


SW. 

E. 
E. 
SW. 
SE. 
W.  to 
SW. 
W. 

SE.  to 
E. 
E. 

SV/.  to 
W. 

NE.  to 
SW. 

SE.  to 
E 

NE.  to 

NW. 


28 
26 
22 
33 

28 

25 

29 

26 
2u 


23 

13 
24 
24 
21 
15 

21 

20 

11 

25 

27 

11 

9 


14 

14 

1 

6 

12 

17 

16 

6 
12 


1 
1 

14 
4 
1 

3 

3 

1 

4 

4 

5 

0 


Mean 
Ba- 
rometer 


29-5 

29-81 

29-95 

29-34 

29-1 

29-47 

29-83 

29-89 
29-83 


30-10 

30-17 
29-79 
29-47 
29-76 
29-70 

29-91 

29-77 

29-46 

29-20 

29-59 

29-73 

29-51 


Ice 


Vis. — 10  miles — no  ice 

Vis. — 1  to  9  miles — snow 

Vis. — 1  to  25  miles — snow 

Vis. — 1  to  10  miles — snow — no  ice 
Vis. — 0  to  12  miles — snow — no  ice 

Vis. — 10  miles — snow '. . . . 

Vis. — 15  miles — no  ice 

Vis. — 15  miles — no  ice 

Vis. — 15  miles — from  top  of 
mountains  35  miles — no  ice  in 
sight 

Vis. — 30  to  35  miles  from  mount- 
ain tops — no  ice 

Vis. — 8  miles 

Vis. — 1  mile — snow 

Vis. — 1  mile — snow 

Vis. — 15  miles — no  ice 

Vis. — 15  miles — no  ice  outside — 
bay  partly  frozen  over 

Vis. — 10  miles — bay  completely 
frozen 

Vis. — 10  miles — no  ice  outside — 
bay  completely  frozen  over. . . 

Vis. — 9  miles — no  drift  ice  in 
sight — bay  ice  7  inches  thick. . 

Vis. — 10  miles — snow 

Vis. — 15  miles — no  drift  ice  in 
sight 

Vis. — 18  miles — no  drift  ice  in 
sight 

Vis. — 10  miles — no  drift  ice  in 
sight 


Flights 


No 
No 
No 
No 
No 

No 

No 

No 

No 

No 
No 
No 
No 
No 

No 

No 

No 

No 
No 

No 

No 
No 
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Meteorological  and  Ice  Observations — Base  "  A  " 
Decembf:r,   1927 


Date 


Air  Temp. 


Max.        Min. 


i 


9 
10 

11 

12 
13 

14 
15 


10 
17 

18 

19 
20 

21 

22 

23 
24 


22-3 
21-7 
8-2 
15- 1 
140 

19-8 

10-6 

18-0 

29-5 
3-1 

8-8b 

40b 
80b 

13-9 
32-4 


19-4 
27-9 

28-6 

28-8 
27-6 

28-8 

31-8 

29-4 
26-2 


150 
7-0 
4-5 
5-8 
3  0 

5-6 

7-Ob 

7-5 

3-5b 
16-5b 


14-5b 

9-8b 
8-4b 

l-5b 
240 


18-0 
21-5 

25-8 

26-6 
25-9 

21  0 

21-4 

24-5 
60 


Wind 


Direction    Max.    Min 


SW. 
SW. 
SVV. 
SW. 
SW. 

SW. 

SW. 

SW. 

SW. 

s. 


SE. 

S. 
S. 

NW. 

SE. 


SW. 


NE. 


NE. 


NE. 


NE. 


SE. 

SE. 
SW. 


22 
47 
40 
38 
20 

28 

26 

48 


39 
35 

25 

17 
3 

4 
16 


16 
16 

32 

28 
16 

15 
4 

17 

28 


16 
28 
2'> 
24 
0 


24 
2 

14 
24 

13 

1 
0 

0 
0 


Mean 
Ba- 
rometer 


20 


16 


12 


29  04 
29-25 
29-71 
29-84 
29-53 

29-06 

29-74 

29-98 


29-19 
29-68 

29-96 

29-99 
30-19 

29-87 
29-93 


30-19 
30  14 

30  03 

30-02 
30  05 


12 

30  00 

4 

29-87 

7 

29-80 

20 

29-86 

Ice 


Flight* 


Large  fioM  8  miles — floe  ice. . . 

None  exrept  in  coves 

Vis.— nil 

Vis. — 6  miles 

Vis. — 6  miles — floe  ice  all  di- 
rections  

Vis. — 1  mile — floe  ice  all  di- 
rections  

Vis. — 2  miles — floe  ice  all  di- 
rections— no  open  water  .    . 

Vis. — 12  miles — ice  in  harbour 
slob  3  to  9  inches — cakes  left 
by  tide  10  feet  thick 

Vis. — 4  miles — very  little  floe  ice 
— ice  in  Mission  cove  4  inches 

Vis. — 2  miles — slob  ice  Fox 
harbour  3  to  11  inches  thick— 
what  appears  to  be  heavy  drift 
ice  seen  on  horizon 

Vis. — 19  miles — heavy  and  hum- 
mocky  ice  in  straits — coves 
9  inches  thick 

Vis. — 20  miles — heavy  slob  ice 
going  through  Grey  straits... 

Harbour  ice  16  inches  thick — 
slob  ice  over  area  up  to  4  miles 
from  shore— balance  open  water 
— no  heavy  drift  ice 

Vis. — 2  miles — no  heavy  drift 
ice 

Thick  ice  field  5  miles  to  sea 
from  Button  islands — ceiitre 
straits  open — thin  ice  naviga- 
tion possible — ice  field  \  mile 
deep  around  Resolution.  One 
large  berg  moving  in  Gabriel 
strait.  Ice  field  \  mile  deep 
around  Lower  Savage  island 
Large  expanse  open  water  10 
miles  south  of  Port  Burwell 

Vis. — J  mile — ice  Mission  cove 
very  sloppy.  At  entrance  Fox 
harbour  breaking  slightly. . 

Vis. — 1  mile — ice  entrance  Fox 
harbour  breaking  up.  Mission 
cove  very  sloppy.  Ice  in  straits 
light  and  level 

Vis. — 7  miles — for  3  miles  from 
shore  open  water — then  strip 
slob  ice  approximately  2  miles 
— then  open  water 

Vis. — 1  mile — ice  in  coves  slushy 
— open  water  from  sliore — no 
heavy  ice 

Vis. — 4  miles — ice  in  coves  break- 
ing— small  patches  slob  ice  in 
straits  about  15%  balance  open 
water 

Vis. — i  mile — ice  Mission  cove 
and  Fox  harbour  very  slushy — 
fog 

Vis. — from  i  to  6  miles — fog — 
open  water  for  2  miles — slob 
ice  approximate  90% 

Vis. — 5  miles — same  conditions 
as  22nd 

Vis. — 1  mile — no  open  water — all 
slob  ice 


No 
No 
No 
No 

No 

No 

No 

No 

No 

No 

No 

No 

Routine 

Patrol 

A2. 

No 


Routine 
Patrol 

A3 
3  hrs. 

15  mins. 


No 

No 

No 
No 

No 

No 

No 
No 
No 
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Meteorological  and  Ice  Observations — Base  ''A" 
December,  1927 — Con. 


Date 

Air  Temp. 

Wind 

Mean 
Ba- 
rometer 

Ice 

Flights 

Max. 

Min. 

Direction 

Max. 

Min, 

25 

1-6 

6-3 

2-8 
7-2 

1-8 

131 

4-4 

7-2b 

10 -Ob 

2-6b 
Mb 

9-9b 

10 -lb 

3-8b 

W. 

SW. 

S. 
SW. 

SE. 

NE. 

NE. 

22 

17 

0 
34 

10 

24 

20 

17 

0 

0 
20 

1 

12 

10 

30-36 

29-76 

29-51 
29-79 

30-15 

29-94 

29-92 

Vis. — 1  mile — no  open  water — all 
slob  ice 

No 

26 

27 
28 

Vis. — 2  miles — no  open  water — 
no  heavy  ice — all  slob  ice 

Vis. — 7  miles — all  slob  ice 

Vis. — 1  mile — no  open  water  or 
heavy  ice — slob  ice 

No 
No 

No 

29 

Vis. — 1  mile — no  open  water  or 
heavy  ice — slob  ice 

No 

30 
31 

Vis. — H  miles — no  open  water  or 
heavy  ice — slob  ice.     Ice  en- 
trance Fox  harbour  very  rough 

Vis. — 1  mile — no  open  water  or 
heavy  ice — slob  ice 

No 
No 
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Meteorological  and  Ice  Observations — Base  *'  B  " 
December,  1927 


Air  Temp. 

Wind 

Mean 

Date 

Ba- 
rometer 

Ice 

Flighta 

Max. 

Min. 

Direction 

Max. 

Min. 

1 

170 

80 

SE.  to 

S. 

26 

4 

29-20 

Vis. — 2   to   3    miles  open   water 
2  miles  from  shore  to  S.  then 
floe  if-e — snowing 

No 

2 

120 

00 

X.  to 

sw. 

21 

3 

29- 15 

Vi.s. — 2  miles — no  open  water — 
drifting  snow 

No 

3 

60 

10b 

sw. 

23 

19 

29-5 

Vis. — 2    miles — open    water    ap- 
proximately 1  mile  from  shore 

No 

4 

60 

70b 

sw. 

25 

10 

29-65 

Vis. — i    mile — no    open    water — 
blizzard 

No 

5 

20 

40b 

sw.  to 
X. 

26 

4 

29-4 

Vis.— 1  mile — open  water  J  mile 
off  .shore 

No 

6 

90 

30 

NE. 

9 

3 

29-2 

Vis. — poor — 1  to  1 J  mile  at  times 
^  mile  open  water  1   mile  off 
shore — floe  ice  in  all  directions 

No 

7 

70 

6-Ob 

NW.  to 
SW. 

26 

3 

29-4 

Vis. — nil — snow 

Snow,  no 

8 

20b 

12  Ob 

SW. 

30 

17 

29-9 

Vis.— 25  miles  at  3,500  feet— W. 
and  X.  20%  water  80%  ice— 
S.  and  SE.  30%  water  70%  ice 
— between     Xottingham     and 
Salisbury    and    due    E.    40% 
water  60%  ice 

Ihr. 
45  mins. 

9 

200 

30b 

S.  to 
XE. 

40 

3 

29-4 

Vis. — 5  mile — no  open  water. .  . 

Xo. 
blizzard 

10 

70 

2-Ob 

XE.  to 

SE. 

40 

13 

28-8 

Vis  — 100  vards      

Xo. 

T    10»            i  \J\J     J  ».**  v*»j 

blizzard 

11 

00 

40b 

S. 

42 

25 

29  05 

Vis. — \  mile — no  open  water. . 

Xo 

12 

30b 

50b 

S. 

36 

18 

Vis.— to    X.,    S.   and    W.   about 
20  miles— ice  becoming  packed 

— heavy — rough  appearance 

and  no  definite  leads  and  about 

10%  open   water.     Vis  to   E. 

5  to  10  miles— small  area  open 

water  2  miles  from  shore  and 

about   1   mile   long  outside  of 

which  ice  as  above 

1  hour 

13 

60 

20b 

s. 

25 

12 

Between  Xottingham  and  Salis- 
bury— no  definite   leads — 40% 

open  water  60%  heavy  cake  ice. 

To  S.  and  E.  about  307c  water 

and  70%  ice— heavy  and  hum- 

mocky. — Vis.  poor 

25  mins. 

14 

140 

00 

SE. 

16 

9 

1     29-8 

Vis.— from  2,500  feet  40  miles- 
Route    E.    to    Barry's    rocks. 
X.  15  miles  thence  S.  towards 
Erik    cove,    thence    XW.    to 
about  10  miles  due  S.  of  base. 
W\,  S.  and  E.  of  base  about 
30%  open  water  70%  ice,  heavy 
and  fairly  smooth,  no  definite 
leads— To  X.   20%  open— 80% 

Ihr. 

130 

50b 

XE.  to 

17 

7 

29-9 

ice 

15  min. 

15 

(Leitch  in  "HJ"  lost— returned 

E. 

16th,  12.30  p.m.). 

16 

30b 

120b 

XE. 

6 

1 

30-21 

Vis.— 30  miles  X.  and  S.— W.  15 
miles,  near  finish  very  poor — 
machine  down  to  100  feet — ice 
70%  heavy  floe  which  is  con- 
nected by  thin  scum  slob  ice 
— scarcely  any  open  water — few 
small  leads  E.  and  W 

2hr. 

15  min. 

in  search 

"HJ" 

17 

50 

30b 

XW.  to 
XE. 

7 

2 

30-2 

Vis, — i  mile — no  open  water 

No 

18 

160 

100 

XE. 

16 

0 

30-2 

Vis. — 2  miles — no  open  water — 

Xo 

19 

140 

120 

XE. 

8 

1 

30-1 

Vis. — poor — snow — low    clouds — 
no  open  water — si\lt  17  inches 
thick — fresh  20  inches 

Xo 

20 

220 

110 

SW. 

11 

8 

300 

Vis.— foggy— little    open    water 
1  mile  ofif  shore 

Xo 

60 

Meteorological  and  Ice  Observations — Base  "  B  " 
December,  1927 — Con. 


Air  Temp. 

Wind 

Mean 

Date 

Ra- 

Tr*A 

Flights 

Max. 

Min. 

Direction 

Max. 

Min. 

rometer 

Xv/C 

21 

22- 0 

110 

NE. 

10 

0 

300 

Vis. — 25  miles — area  open  water 
1  mile  off 

Leitch 

went  to 

Erik  cove, 

did  not 

return. 

landed 

10.50  a,m. 

22 

170 

130 

NE. 

11 

0 

29-85 

Vis. — poor — no  open  water 

No 

23 

140 

60 

NW. 

12 

3 

29-80 

Ice — Erik  cove  to  Nottingham 
70%  ice— fairly  heavy  floe— no 
definite    leads.       Most    open 
water  off   Erik   cove  a,nd   E. 
end  Nottingham 

Leitch 
returned 

from 
Erik  cove 

24 

30b 

16 -Ob 

NW. 

20 

6 

30-00 

Vis. — 1  mile — no  open  water 

No. 

25 

10  Ob 

21 -Ob 

NW.  to 
SW. 

16 

4 

30-15 

Vis. — varying — no  open  water. . . 

No 

(holiday) 

26 

30b 

12  Ob 

sw. 

16 

1 

30- 10 

Vis. — 5  miles — no  open  water 

No 

27 

7-Ob 

21  Ob 

NE.  to 

6 

1 

29-9 

Vis. — 2  miles — open  water  1  mile 

14  Ob 

19  Ob 

W. 

NW. 

9 

3 

30-0 

off  shore 

No 

28 

Vis. — 5    to   7   miles — portion   of 

channel  N.  of  base — between 

Nottingham  and  Salisbury 

almost  entirely  blocked  with 

heavy  ice — open  water  extend- 

ing SW.  to  SE.  of  Nottingham 

50  mins. 

29 

170b 

26  Ob 

N.  to 

9 

2 

30-25 

Vis. — up    to    2    miles — no    open 

16  Ob 

24 -Ob 

NW. 

N. 

30 

0 

30-25 

water 

No 

30 

Route  N — 20  miles — north  side 

of  island  covered  with  cloud 

bank    and    vapour — probably 

open  water,  thence  to  S.  shore 

open  water  mile  or  more  in 

width  about  4  miles  off  shore 

(S.  end  of  Nottingham)  causing 

vapour  clouds  completely  ob- 

Ihr. 

scure  further  vis.  to  S.  and  E. 

15  mins. 

31 

18  Ob 

30  Ob 

N.  to 

NW. 

4 

0 

30-25 

No     open     water     visible — vis. 
2  miles  due  low  mists — clear 
sky  above 

No 
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Meteorological  and  Ice  Observations — Base  "  C  '' 
December,  1927 


Date 


Air  Temp. 


Max.        Min 


10 
11 

12 
13 

14 

15 
16 

17 
18 

19 


180 

160 
10b 


70 

80 

140 

120 
1-5 


21-5 

80b 
70b 

60b 
6-5b 

5-5 

150 
140 

7-2 
240 

260 


130 

60b 
70b 


4  Ob 

40 

60 

8- 5b 
15  Ob 


10  Ob 

15  Ob 
12-Ob 

18 -Ob 
170b 

ll-5b 

50b 
90b 

50b 
l-5b 

190 


Wind 


Direction    Max.    Min 


SW. 


SW.  to 
W. 


SW. 


SW.  to 

SE. 
SE. 

W.  to 

SW. 
SW. 
SW.  to 

E. 


SE.  to 
SW. 


S.  to 
SE. 
SE.  to 

S. 

SE.  to 
NE. 


SE.  to 

N. 


N.  to 
E. 

N.  to 
S.W. 
NW.  to 

SE. 

SE.  to 
N. 

NE.  to 
NW. 

W.to 
SE. 


26 


24 


25 


27 

13 

32 

31 
36 


47 

30 
20 

10 
10 


15 
5 

8 
19 

7 


18 


6 

0 

2 

5 
12 


12 

11 

7 


Mean 
Ba- 
rometer 


28-93 

29-25 
29-57 


29-72 

29-20 

28-98 

29-69 
29-63 


28-91 

29-28 
29-58 

29-85 
30-02 

29-83 

29-98 
30-20 

30-20 
30- 16 

30-91 


Ice 


Vis. — 1  mile — snow- 
ice 


-no  report  re 


Vis. — 2   miles — snow — no   report 
re  ice 


Vis. — from  mountain  2  miles  NE. 
of  base — 25  miles — heavy  field 
ice  NE.  in  strait  10  miles  from 
shore — slob  ice  and  open  water 
to  SE.  open  water  between 
outer  head  land  and  Wales  island 

Vis. — 15  miles  between  snow 
flurries — no  drift  ice  in  sight.  . 

Vis. — 7  miles  between  snow 
flurries — no  drift  ice  in  sight. . 

Vis. — ^  mile — no  report  re  ice 

Vis. — §  mile — no  report  re  ice. . . 
Vis. — 10  miles — no  report  re  ice. . 


Flight* 


Vis. — J  mile — no  report  re  ice. 


-no  report  re  ice. 

Vis. — 15  miles  from  top  of  hill 
near  entrance  to  bay — much 
and  heavy  ice  in  straits 

In  straits  in  range  of  vision  all  ice 
of  slob  nature — no  heavy  ice. 


Vis. — W.  Cape  Weggs,  N.  Big  is- 
land, E.  Cape  Hopes.  Advance, 
large  percentage  straits  covered 
with  slob  ice — no  heavy  ice . . . 

Vis. — "very  low" — no  report  re 
ice 

Vis. — about  1  mile — no  report  re 
ice 

Vis. — in  all  directions  but  N. 
bad — slob  ice  in  straits  joining 
up — no  heavy  ice 

Vis. — 1  to  15  miles — no  ice  report 

Vis. — 15  miles — ice  in  straits  pan 
and  slob — light  and  level — no 
definite  leads 

Route  W.  to  Cape  Weggs  NE. 
10  miles,  thence  Wales  island. 
Vis.  very  good  N.  Big  island 
and  Baffin  land — W.  to  Charles 
island — E.  Cape  Hopes  Ad- 
vance. Pan  ice  level  area  open 
water  down  centre  straits.  No 
heavy  ice.  Flew  few  feet  off 
ice.  Not  heavy  enough  for 
machine 


No 

— runway 
breaks 

with  tides 
No 

— runway 
not  fit 


No 

— runway 

not  fit 

No 

No 
No 

No 
No 
(runway 
o.k.  at 
10  a.m., 
engines 
refused 
to  start) 

No 
(stormy, 
runway 
shifted) 

No 
— stormy 

No 
— runway 

unfit 

50  mins. 

Other 

aircraft 

made  test 


Ihr. 

20  mins. 

Temp,  of 

sea  29. 

Fresh  30 

No — snow 

45  mins. 

testing 

engines 

No 


No 


2hrs. 
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Meteorological  and  Ice  Observations — Bask  "  C  " 
December.  1927 — Con. 


Air  Temp. 

Wind 

Mean- 

Date 

Ra- 

Ice 

Flight 

Max. 

Min. 

Direction 

rometer 

20 

24-0 

210 

NE.  to 

NW. 

11 

1 

3011 

Vis. — N.     good — over     Ungava 
bay  nil — Route  E.  Cape  Hopes 
Advance    thence    to    point    8 
miles  N.  in  strait  thence   W. 
Wales  island — same  conditions 
as  19th  gradually  moving  E. 

2hrs. 
5  mins. 

21 

24-5 

190 

NW.  to 

SE. 

9 

0 

29-95 

Fog  settling  down — open  water 
in  straits  nil 

20  mins. 

22 

230 

11-5 

SE.  to 

sw 

10 

3 

29-71 

Vis. — i  to  3  miles — low  haze  and 
snow 

No 

23 

260 

140 

NW.to 
SW. 

18 

2 

29-66 

Vis. — 5    miles    and    closing    in. 
Off   Wakeham    bay   50%   pan 
ice,  light,  rest  open  water. .  .  . 

30  mins. 

24 

110 

90b 

NW.to 
SW. 

22 

6 

29-88 

Route  W ,  to  vicinity  Cape  Weggs 
E.    to   Wakeham    and    home. 
Vis.— W.  to  Charles  island,  N. 
about   50   miles — E.    to   Cape 
Hopes  Advance  ice — pan  for- 
mation— light  and   level  80% 
ice  and  no  definite  leads 

1  hr. 
30  mins. 

25 

7-5b 

18  Ob 

NE.  to 

SE. 

9 

2 

30-30 

Vis.— 2  to  10  miles 

No 

26 

20b 

10  Ob 

E.  to 

17 

3 

29-85 

Vis. — 1  to  4  miles 

No 

NW. 

27 

2- Ob 

30b 

NW   to 

19 

8 

29-58 

Vis. — 1  to  2  miles — snow 

No 

28 

2- Ob 

10  Ob 

w. 

NW.to 

sw. 

26 

10 

30-00 

Vis.— 1  to  3  miles— snow — drift- 
ing  

No 

29 

8  Ob 

19  Ob 

N.  to 
W. 

12 

0 

30-20 

SE.  to  Joy  bay  E.  in  straits  12 
miles — thence  NW.  by  N.  to 
point  due  N.  of  Neptune  Head 
thence    W,    to    Wales    island 
thence  home.     Vis. — up  to  16 
miles  ice  in  area  pan  formation 
becoming    heavier    and    only 
10%   open   water — no   definite 
leads 

Ihr. 
15  mins. 

30 

10  Ob 

20  Ob 

N.  to 

NE. 

28 

15 

30  08 

Fine  and  clear  vicinity  of  Base 
— Straits  covered  by  heavy  fog 

12  Ob 

18  Ob 

N.  to 

18 

1 

30  10 

making  vis.  nil 

No 

31 

Vis. — nil  to  straits — fine  and  clear 

N.W 

at     Base — heavy     haze     and 
vapour  over  straits 

No 

AI*PENDIX  9 

Sea  Water  Temperatures 


Date 


Sept 


1927 
Aug.    24. 

25. 

26. 

27. 

28. 

29. 

30. 

31. 
1. 
2. 
3. 

4. 

5. 
6. 

7. 

8. 

9. 
10. 
11. 
12. 
13. 
14. 
15. 
16. 
17. 
18. 
19. 
20. 
21. 
22. 
23. 
24. 
25. 
26. 
27. 
28. 
29. 
30. 

1. 

2. 

3. 

4. 

5. 

6. 

7., 

8.. 

9.. 
10.. 
11.. 
12.. 
13.. 
14.. 
15.. 
16.. 
17.. 
18.. 
19.. 
20.. 
21.. 
22.. 
23.. 
24.. 
25.. 
26.. 


Oct. 


Base  "A" 

Base  "B" 

Base  "C" 

36 

36 

35 

35 

36 

36 

36 

36 

35 

35 

35 

36 

35 

35 

35 

34 

34 

35 

35 

36 

35 

35 

38 

35 

38 

36 

38 

35 

360 

38 

35 

350 

35 

34 

360 

35 

34 

36-5 

35 

34 

36-5 

35 

35 

36-5 

36 

35 

35-0 

37 

34 

36-5 

36 

34 

36-5 

35 

35 

36-5 

34 

35 

36-5 

33 

35 

36-5 

33 

34 

36-5 

33 

35 

340 

32 

34 

340 

32 

34 

340 

31 

33 

340 

31 

32 

340 

32 

33 

340 

30 

34 

340 

31 

33 

340 

31 

33 

340 

31 

32 

33-5 

31 

33 

33-5 

30 

34 

33-5 

30 

35 

33-5 

32 

35 

33-5 

32 

34 

330 

31 

33 

33-5 

31 

33 

33-5 

31 

33 

33-5 

31 

34 

33-5 

31 

34 

33-5 

31 

34 

33-5 

31 

33 

340 

32 

34 

340 

32 

33 

340 

31 

33 

34. 0 

32 

33 

33  0 

32 

32 

63 


64 


iSea  Water  Temperatures — Concluded 


Date 


1927 


Oct. 


Nov 


27. 
28. 
29. 
30. 
31. 

1. 

2. 

3. 

4. 

5. 

6. 

7. 

8. 

9. 
10. 
11. 
12. 
13. 
14. 
15. 
16. 


17. 

18. 
19. 
20. 
21. 
22. 
23. 
24. 


25. 


26. 

27. 


28. 

29. 

30. 

Dec.      1. 


Base  "A" 


33-0 

33-0 

33-0 

330 

330 

33-0 

33-0 

33-0 

33-0 

330 

33-0 

34-0 

34-0 

34-0 

340 

320 

32 

31 

31 

31 

31 


31-5 

29-0 
29-0 


28 
28 
28 
29 
28 


Base  "B" 


(Ice  forming 

in  coves.) 

28-5 


28-5 

28-5 

28-5 
28-5 
29-0 
29-0 

(Constant  at 

this  figure 

to  Dec.  31.) 


30 

32 

30 

29 

29 

29 

29 

29 

29 

29 

29 

29 

28 

28 

28 

28 

28 

28 

28 

28 

Fraction  over 

28.     Cove 

frozen  over. 

(Same  temp,  to 

31st  Dec.) 


Base  "C" 


32 
31 
30 
29 
29 
29 
29 
30 
33 
32 
32 
32 
30 
29 
29 
29 
30 
29 
29 
29 
29 


29 


A  fraction  over 

28 

(Constant  at 

this  figure 

to  Dec.  31.) 


29 

30 

30 

29 

29 

29 

29 
(Bay  partly 
frozen  over.) 

28-5 
(Bay  frozen 
over.). 

29 
(Constant  to 
Dec.  31  at  29) 


29 

(Constant  at 

this  figure 

to  Dec.  31.) 
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Base  "B' 

Loft  to  Riglit — Power  House,  Camp.  Storelionse.  Temporary  Shack.  Larch.  Stanley, 

Men's  Dwelling. 


r:^.i»^.ll- 


Base  "B" 

Left  to  Right — Temporary  Sliack,  Men's  Dwelling.  Storelionse.  Power  House. 


55318—5 


66 


^^-'^^  -.^^^.^M-^^^i^:^^^^^ 


Base  "B  ' 

Left  to  Right — Camp.  Temporary  Shack.  Derrick.  Men's  Dwelliiig.  Inlet  beyond  Derrick. 


Base  "B' 

YieAv  from  far  .side  of  Inlet. — Left  to  Right — Blubber  House,  Scow  unloading.  Buildings, 

Radio  ^last. 


67 


Base  "B" 
Erecting  Buildings. 


^4  V    '^^^l, 


Base  "B"' 

Unloading  Fusilaore  Case. 


55318— 5\ 
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Base  ''B' 

Fiisilage  Case  being  hauled  up  Slipway  by  Tractor 


Base  "B" 

Fusilage  Case  being  lifted  bv  Derrick. 


69 


Base    'B' 

Hauling  Gasolene  xip  Slipway 


^*^^aik^Q^?e?^>Ji' 


Base  "B" 
Unloading  Lumber  to  Slipway. 


70 


Base  "B"' 
Launch  bringing  in  Scow  with  Fusilage  Case. 


Base  "B" 
Stanley  taking  Coal  from  Larch. 


71 


]iASE    "B- 

Completed  Buil(linj2;s — Htanh'y  at  Anchor. 


JiASK     -W 

•Coinpletod  Buildings.— Left  to  Bight  -Teniporaiy  SJKuk.  Mens  Dwelling.  Otlieer's  Dwelling. 
Storehouse,  Power  House.  Plane  to  Ground  Badio  Mast.  Mareoni  Mast. 


72 


1 


Base  ''C" 

Wakeliam  Bay — Buildings  on  Flat  abreast  of  ^tanleij — Hudson's  Bay  Company  Post  in 

right  foiegiound. 


Base  "C" 

Left  to  Right — Storehouse.  Men's  Dwelling,  entrance  to  Bay,  Revillon  Freres, 

Hudson's  Bay  Company. 


73 


Base  "C" 

Showing  Improved  Beacli. — Left  to  Kijilit — Scow  grounded  with  Spare  Wing  Case.     Stanley 
alongside  Larch  coaling.     1-viglit  foreground-  Tractor  and  Stone  Jioats. 


^s^^^'-mem-. 


Bask    'C" 
Moth  Plane. 


74 


Base  "A"" 

Left  to  Right — Entrance  to  Mission  Cove.  Hudson's  Bay  Company  Cove  and  Post, 

C.G.S.  Stanley. 


Base  "A" 
Mission  Cove  taken  from  Mission  looking  towards  Hudson's  Bay  Companj'  Cove. 


to 


! 

1 

^^^^U^^g^Hi.r<:^- 

.4111 

HP.         iMffBJBSiT^ 

■» ,  ■ ' 

E^wH^^^K^SI^^^Hp'  '     ^H 

"Mir:  ' '                          ...                            ' '-■  "^ 

Base  "A" 

Fox  Harbour  looking  towards  Hudson  Strait.     Derrick  marks  Hangar  Site. 


Base  "A" 

Boulders  beiii"-  removed  on  Site  of  Pow  ti'  House.  Missioi\  in  haekground. 


76 


Base  "A' 

Hangars  were  erected  in  little  Flat  near  Derrick.     Scow  being  unloaded.     Many 

Boulders  had  to  be  removed. 


Base  "A"' 

General  VieAV  of  Mission  Cove,     Launch  towing  Loaded  Scow. 
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